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EESOLUTION    REQUESTING    INFORMATION   PBOM  THE 

STATE  HIGHWAY  DEPAKTMENT. 
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In  the  House  of  Representatives,  January  22nd,  1913, 

Wh^^s,  The  State  Highway  Ommiissioner  has  filed  no  report  of 
the  conduct  of  the  State  Highway  Department  since  last  session 
of  the  General  x\ssembly,  and 

Whereas,  Large  sums  of  public  moneys  have  been  appropriated  to 
and  expended  by  that  Department  since  tlie  last  published  r^rt  of 
said  Department,  and 

Whereas,  It  is  essential  that  this  House  should  have  full  knowl- 
edge of  the  operations  of  this  Department,  in  ord&t  that  it  may  be 
enabled  to  consider  intelligently  legislattve  matters  alFectiiig  said 
department; 

Th^^efore  be  it 

Besolved,  That  the  G(»nmi8si<mer  of  Hij^ways  be  and  is  hereby 

required  to  forthwith  furnish  to-^Ms  House  full,  complete  and  de- 
tailed information  as  follows: 

(a)  An  itemized  statement  of  the  expenditures  of  the  appropria- 
tion made  by  Act  of  1911. 

(b)  A  complete  statement  of  all  contracts  let  by  the  said  De- 
partment since  the  date  of  the  last  published  report,  giving  the 
name  of  the  contractor  and  setting  forth  the  location  of  the  roads 
or  other  improvement,  the  amount  of  work  done  and  payments 
therefor. 

(c)  The  number  of  miles  of  roads  constructed,  the  amount  paid 
therefor  and  the  porti<m  tb^eof ,  if  any,  paid  by  counties  and  town- 
ships, and  also 

(d)  A  full  report  of  the  work  and  operations  of  the  said  depart- 
ment, including  a  detailed  statement  of  all  moneys  expended  for 
salaries,  expenses  of  all  kinds  and  costs  of  maintaining  said  dq^art- 
ment,  together  with  a  list  of  the  names  of  all  office  and  employes 
thereof  and  the  compensation  received  by  each, 


STATB  HieHWAY  FUND 

STATEMENT  OF  EXPENDITURES 

klUN^  1.  1911  TO  JAN.  /,  1913. 
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l?o  The  Honorable  George  £.  Alter,  Speaker, 

And  The  Members  of  The  House  of  Representatives,  . 
Harnsburg,  Peim8ylYam%  iFebruary  4, 1913. 

Sirs: — In  pursuance  of  your  resolution  of  date  January  22,  1913, 
I  submit  herewith  a  report  as  of  date  January  1,  1913.  Inasmuch 
as  the  fiscal  year  of  the  Hi^way  Department  closes  on  May  31,  of 
each  year,  and  as  the  Annual  Report  is  regularly  made  at  that  tijue, 
1  have  included  in  this  report  full  details  of  the  exi)eudituj'es  of  the 
Department  between  the  dates  of  June  1, 19  LI,  and  January  1, 1913. 

This  report  is  submitted  to  you  herewith,'  and  attached  hereto  are 
schedules  showing  detailed  statements  ot  expenditures  and  work 
done  by  the  Department  under  all  contracts,  and  divided  so  as  to 
show  the  district  and  county  tn  which  the  woric  wa^  performed. 
The  report  also  includes  the  administration,  surveving,  construction 
and  maintenance,  and  the  statement:^  of  all  material,  su]>plies,  nia 
chin^7  and  equipment  purdiased*  In  the  fore  part  of  these  sched- 
ules is  shown  a  summarised  statement  of  each  appropriation,  show- 
ing the  total  apjjropriation,  and  the  charges  as  at  January  1,  1913, 
made  against, the  same  as  follows: — 

SCHEDULE  '\\  V^ — Covers  the  contracts  in  force  between  the 
above  dates,  and  includes  the  maintenance  contracts  on  which  the 
work  was  done  by  the  Department  contractors,  furnishing  labor  and 
equipment  on  a  percentage  basis,  the  material  for  which  was  pur- 
chased by  the  Department.  It  is  itemized  under  the  following  heads: 
The  county  and  township  in  which  the  work  was  done^  the  route 
number,  the  ccmtractor's  name,  the  date  of  the  execution  of  the  con- 
tract, the  amount  of  the  contract,  the  amount  paid  January  1,  1913, 
the  cost  of  advertising,  the  length  contracted  for  and  the  percentage 
of  work  completed. 

SCHEDULE  — Is  a  report  covering  the  expense  of  surveying 
and  plotting  the  various  Highway  Routes  designated  in  the  Act  of 
May  31,  1911,  together  with  general  engineering  expense  of  the  roads 
at  preset  under  construction.  This  schedule  is  in  detail  as  to  cost 
pCT  mile  for  surveying  and  plotting  for  each  route. 

SCHEDULE  '^\-3" — Is  a  statement  of  maintenance  expense,  and 
shows  the  route  number,  the  counties,  the  total  mileage  of  the  rout^ 
and  the  mileage  i^orked  by  the  Hi^way  Departmrat's  mainteiance 
forces  in  each  county;  the  number  of  men  and  teams  employed,  the 
amount  of  money  expended  for  labor  and  material,  and  a  total  main- 
tenance cost  of  each  route. 
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SCHEDULE  4'* — Is  u  statement  of  the  costs  of  surveying, 
plotting  and  printing  the  maps  of  the  various  counties  of  the  State. 

SCHEDULE  — 1»  a  statement  of  the  purchajse  of  equipment, 
machinery  and  tools. 

SCHEDULE  Is  a  statement  of  Departmental  Expenses. 

SCHEDULE  — Is  a  statement  of  maint^iance  work  done  by 
the  Ooonty  Gommis&daners,  in  which  the  connties  shared  the  costs. 

SCHEDULE  "B"— State-aid  Pnnd,  Act  of  1911,  shows  the  county, 
township  and  application  number,  the  name  of  the  contractor,  the 
date  of  the  contract,  the  amonnt  paid  as  of  January  1,  1913,  the 
length  contracted,  and  the  percentage  of  work  completed. 

SCHEDULE  "C"— Clovers  the  State-aid  Fund,  Act  of  1907  and 
1909,  and  is  in  same  detail  as  Schedule  '*^B." 

SCHEDULE  ''D"— Is  a  statment  of  the  Cumberland  Boad  Fund 
Appropriation,  and  is  in  detail  as  Schedule  "B"  and  **C." 

SCHEDULE  ^^E" — Shows  the  expenditures  under  the  appropria- 
tion for  all  Experiments  and  Tests. 

SCHEDULE  ''F'— Is  a  detailed  stat^nt  of  Expenditures  of  the 
Traveling  Expense  Fund, 

SCHEDULE  ^^(i"— Shows  detailed  statement  of  Expenditures  of 
Contingent  Fund  appropriation. 

SCHEDULE  ''H^^Shows  detail  expenditures  of  the  Automobile 
Contingent  Fund  appropriation. 

Attadied  herewith  also  find  a  list  of  the  employees  of  this  Depart- 
m^t,  which  includes  the  pmuanent  forces  and  the  persons  tem- 
porarily employed  in  the  central  offices  and  the  various  division  of- 
fitces,  together  with  an  organization  chart. 

Respectfully  submitted^ 

EDWARD  M.  BIGELOW, 

State  Highway  Gommiipsioner. 
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January  15 ,  1913. 


STATE  HiGHWAY  DEPARTMENT  ORGANIZATION. 


Kaiue* 


Edward  M.  Bigelow,  .- 
Joseph  W.  Hunter  

E.  A.  Jones,  ---i  

Wm.  R.  Main,   - 

Samuel  D.  Foster  

Willis  Wiiited,   

G.  A.  Albright  — 

M.  K.  Burgner,  

Xtohert  Black,  

Wm.  Bodmer,   

M.  E.  Brenner   

N.  O.  Brownlee,   

K.  Leo  Coveny,  ....  

R,  D.  Dietrich.   

G.  F.  Endsley.   

C.  B.  Ent.    — 

C.  C.  Ferguson,   

T.  O.  Frame,   

J.  Henry  Geer.  

Thomas  Green,   

P.  D.  Oro88,   

Ernest  Harvey,  

W.  H.  Hatfleld  

W.  L.  Hite.  

G.  D.  Jenkins,   

G.  O.  Lindley.   

L.  H.  Marsh,   

T.  J.  McCullough,  

C.  E.  Meals,   

W.  D.  Meyers,  

E.  R.  Musser,  .  

T.  H,  Myers,  

J.  M.  Owens.   __ 

W.  H.  Pascoe,   

J.  R,  Pechin,   

Willis  K.  Rees.   

0.  T.  Rounds,   

T.  A.  Sehoonmmlw,  — 

1.  J.  Seller,  

A-  A,  Sell^,  -  

L.  H.  Sherwood,  .  

C.  E.  Sterner,  .  .  

H.  B.  Stevens,   

R.  M.  Sutton.   __ 

C.  F.  Sweney,   

C.  P.  Walter,  

H.  L.  Wilder,  _  

A.  E.  Wilkinson,   

W.  R.  Wolfinger,  

A.  M,  Wonder,  .  

L.  O.  Tonngs,  -  

G.  H.  Biles.    

A,  W.  Burk.   

A.  S.  (lay,    

H.  W.  aaybaugh,   

W.  F.  Gressman,  

E.  S.  Frey,  ^  

J.  T.  Gephart,  Jr., 

0,  W,  Hardt.   

S.  W.  Jackson,  

G.  C.  Langenhelm,  

O.  8.  Lemon,   

J.  T.  Riegel,    

O.  K.  Taylor.  Jr.,  

W.  A.  Wynn  

G.  H.  Elsenhans,   

G.  A,  Flink,   

Q«   M»   OWt  -  ■  rii  III! 


Position. 


Commissioner,  

first  Deputy,   

Second  Deputy,   

Auditor,  

Ohief  Engineer,   

Bridge  Engineer,   

oupt,  of  Highways,- 
Supt.  of  Highways,- 
Supt.  of  Higiiways.— 
Supt.  of  Highways.- 
Supt.  of  Highways,— 
Supt.  ol  Highways. - 
Supt.  of  Highways,— 
Supt.  of  Highways,.. 
Supt.  of  Highways,- 
Supt.  of  Highways. - 
Supt.  of  Highways,- 
Supt.  of  Highways,-. 
Supt.  of  Highways.- 
Supt.  of  Highways.- 
Supt.  of  Highways,— 
Supt.  of  Highways.— 
Supt.  of  Highways,— 
Supt,  of  Highways,— 
Supt.  of  Hoghways,- 
Supt.  of  Highways,.: 
Supt.  of  Highways,- 
Supt.  of  Highways,- 
Supt.  of  Highways,.- 
Supt.  of  Highways,-- 
Supt.  of  Highways,— 
Supt.  of  Highways,— 
Supt.  of  Highways,— 
Supt.  of  Highways,— 
Supt.  of  Highways,— 
Supt.  of  Highways,.. 
Supt.  of  Higbways.- 
Supt.  of  Highways. - 
Supt-  of  Highways,- 
Supt.  of  Highways,- 
Supt.  of  Highways, - 
Supt.  of  Highways, 
Supt.  of  Highways,.. 
Supt.  of  Highways,-. 
Supt.  of  Highways,- 
Supt.  of  Highways, - 
Supt.  of  Highways,-. 
Supt.  of  Highways,.. 
Supt.  of  Highways,.. 
Supt.  of  Highways,-. 
Supt.  of  Highways,.. 
Assistant  Engineer,  _ 
Assistant  Engineer,  . 
Assistant  Engineer,  - 
Assistant  Engineer,  _ 
Assistant  Engineer,  _ 
Assistant  Engineer,  _ 
Assistant  Engineer,  _ 
Assistant  Engineer,  _ 
Assistant  Engineer,  _ 
Assistant  Engineer,  . 
Assistant  Engineer,  . 
Assistant  Engineer,  . 
Assistant  Engineer,  _ 
Assistant  Engineer,  _ 
Chief  Draughtsman,- 
Asst.  Draughtsman, - 
Aflrt.  DraaghUBmn,. 


Loeatida. 


State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 

Middlesex,   

Chambersburg,   

Pittsburgh,   

Wiikes-Bane,  

Witmer   

Taylorstown,   

Everett ,   .  _ 

AUentown   

Somerfield,   

Bloomsbutg,  

Butler,   

Warren,   

New  Brighton,  ...  

York  Haven,  — —  

Thompsontown, 

Woodbourne,  

Mansfield,  

Sewickley,   .  «  

Hickory,  

St.  Marys,   

Towanda, 

Wampum,  

Eittanning,   

Bellefonte,   

Tyrone,   

Ashville,   

Strattonville,   

AUentown ,   

West  Cnest«r,  -  

Bendbam,   

TThiondale,  

Scranton,   .  

Selinsgrove, 

Wlayne,   

Meadville. 

Pottsville,  

TTniontown,   

Franklin ,   .  _ 

Clearfield,   

Harrisburg;  

AnnviUe,   

WllUamsport, 

Norristown,  — ,1  

Indiana,   

North  East,   

State  Highway  Dept., 

Pittsburgh,  —  

Bloomsborg,  .  

Franklin,   

Philadelphia,   

York,  

Clearfield.  -   

State  Highway  Dept.. 

Wellsboro,  .  , 

AUentown,   

BoUidaysborg,   

Scranton.   .  

Washington,   

Warren,   

State  Highway  Dept., 
State  Highway  Dept., 
State  Wgjbmmf  Dim»t., 


County  from  Which 
J^^inted. 


Allegheny. 

Montgomery. 

Lackawanna. 

Allegheny. 

Allegheny. 

Allegheny. 

Cumberland. 

Franklin. 

Allegheny. 

Luzerne. 

Lancaster. 

Washington. 

Bedford. 

Lehigh. 

Somerset. 

Columbia. 

Butler. 

Warren. 

Beaver. 

York. 

Juniata. 

Bucks. 

Tioga, 

Allegheny. 

Washington. 

Elk. 

Bradfoid. 
Lawrenee. 
Armstrong. 

Centre. 

Blair. 

Cambria. 

Clarion. 

Lehigh. 

Chester. 

Lackawanna. 

Susquehanna. 

Lackawanna. 

Snydwr. 

Delaware. 

Crawford. 

Schuylkill. 

Fayette. 

Venango. 

Clearfield. 

Dauphin. 

Lebanon. 

Lycoming. 

Montgomery, 

Indiana. 

Erie. 

Philadelplda. 

Allegbaiy. 

Philad^bia. 

Venango, 

Bucks. 

York. 

Clearfield. 

Cumberland. 

Crawford. 

Allegheny. 

Blair. 

Lackawanna. 

Washington. 

Warren. 

Montgomery. 

Dauphin. 

Daiq^liin. 
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irOSlUOIL..  -     -  -.  ^ 

B.  C.  Benedict.   

C.  P.  Strum.  .   ^ 

L.  Keele,  

A.  C.  Trankel,  — 

J.  H.  Smith.  

H,  B.  Halfpenny,  . 

W.  T.  Scheffer.     ..  ,  • 

B.  I.  McClure,  _  

r.  Glen  Myer,   . 

N.  L.  KeUer.     .  . 

A.  J.  Hoover,  

N.  A*  Kallow. 

Asst .  Draughtsman ,  _ . 
Asst.  DrauKfataman... 
Chief  Clerk.  

Clerk,  

Clerk,  ,  

Clerk,  „. 

Stenographer,   

Stenographer,  ...  

Stenographer.   

Book-keeper,   

Book-lDefl^,  —  

State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept.. 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept., 
State  Highway  Dept.. 
State  Highway  Dept., 
State  Highway  Dept., 
State  Hlglvway  Vept,, 

Erie, 

Allegbaaqr.  ' 

Potter. 

Allegheny. 

Lancaster. 

Daupbin. 

Daupbin. 

Dauphin. 

Erie. 

Dauphin. 

Cumberland. 

Montgomery. 

Ladcawamui. 

STATEMENT. 

Showing  positions  created  by  the  Sproul  Eoad  Law,  monthly  com 
pcaisation,  mooeys  exp^ded  fr^m  June  1,  1911,  to  January  1,  ^13; 
also  the  amonnt  required  to  June  1,  1913,  tt^ther  with  an  estimated 

balance  of  $32,590.09  to  be  returned  to  the  State  Treasury  Depart- 
ment  on  Jime  1, 1913. 


Position. 
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Commissioner,  ............ 

First  Depu^,   

SeeoDd  D^nty.    

Auditor,   — .  , 

Chief  Engineer,   

Bridge  Engineer,   

Superintendents,   

Assistant  Engineers.  

Chief  Draftsman.   

Aaaiatant  Draftamaa,   

OHef  Clerk,   „  

Clerks.  

.Stfliograpbera,  

Book-lra^>m,   


Total, 


Estimated  balance  to  be  returned  to  State 
Treasury,  June  1,  1913,  


$C06g 

$12,666  67 

$3.333  33 

$16,000  00 

500 

9,500  00 

2.500  00 

12,000  00 

500 

8,500  00 

2,500  00 

11,000  00 

250 

4.000  00 

1.250  00 

5.250  00 

583J 

10,500  00 

2,916  67 

13,416  67 

300 

4,500  00 

1,600  00 

6,000  00 

125 

44.109  89 

31.250  00 

75,359  89 

200 

55.500  00 

15.000  00 

70,500  00 

200 

2,600  00 

1,000  00 

3,600  00 

150 

11,100  00 

3.000  00 

14,100  00 

200 

3.800  OO 

1,000  OO 

4,800  00 

100 

7.200  00 

2,000  00 

9,200  00 

100 

7,383  34 

2.000  00 

9,383  34 
5,600  01 

4,266  68 

1.333  33 

^185,626  58 

$70,583  33 

:>256.20d  91 

aG6,ao9  9i 


118.590  C9 
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MAIN  OFFICJ&-1QXTKA  CLEB&S  TBMPOiUUiLY  EMPLOXBD. 
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08 

VMM. 

00 
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XiiMrtloa. 
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B.  C.  McQuate.  « 
H.  F.  Heisey,  ™. 

C.  M.  Johnson.  ... 
J.  W.  Snedden.  — 
Geo.  H,  Schmidt, 

H,  A.  Douglas,  

G.  A.  Barclay,  

A.  L.  Millbach,  

James  Rea,  

John  H.  Baker.  — . 


Stenographer,   — 

Stenographer.  .  , ,  — 

da*   

Clerk,   .  

Clerk,    

Blueprint  operator.  

Inspector  or  signs.   

Clerk  to  G.  A,  B.,  

Mechanician,  ........^  

Mesmiger,  — 


$83  33 
83  33 
8S8S 

83  33 
83  33 
100  00 
150  00 
75  00 
100  00 


State  Highway  Dept. 
State  Higbway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dipt. 
State  Highway 
Pittsburgh  office. 
Pittsburgh  office. 
State  Highway  Dept. 
State  Hitfturay  Dept. 


BTATBMENT. 

Showing  the  amount  expended  from  State  Highway  Fond  to 
January  1,  1913,  for  payment  of  salaries  for  clerks  temporarily  em- 
ployed in  the  main  ofii^ 


• 

i-Ti-t 

[y  salary. 

led  from  June 
to  January 

Qth] 

Mo] 

Asphalt  smdatendent, 

Supt.  of  Maa,  

Clerks,   

Clerks,   

Clerks,   

Meehanidana,  .^^-^ — 


|S00  00 
150  00 
100  00 

83^ 

75  00 
100  00 


$1,000100 
2.400  00 
2.500100 
3.221  40 
337  50 
2.000  00 


^2 


AUTOMOBILE  DIVISION. 


(There  are  no  specific  positions  provide<l  for  either  in  the  Sproul  Koad  Law  or 
the  Automobile  Act.    Salaries  are  paid  from  the  appropriation  made  for  contingent 

expenses  of  the  Automobile  Division.) 


* 

E? 

Mame. 

Position. 

OQ 

Location. 

a 

o 

Thos.  C.  Boyd,  

Wm.  M.  Patty.  

S.  R.  Weaver.  

H.  H.  McLees,  

G.  C.  McCahan. 

H.  W.  Miller,  

H,  C.  Holioway,  — 

N.  li.  Yarnall,  

H.  A.  Gunderman. 
Philip  D.  Jauiisoa, 

J.  S.  Black,  

A.  S.  Deeter,   

P.  M.  Gray,  

H.  8.  HaHMOgb,  .* 


Registrar,  __. 
Stenographer, 
Stenogn^^ber, 

Clerk,   

Clerk,   

Clerk,   

Clerk  „ 

Clerk,   

Clerk  

Clerk  

Stenographer, 

Clerk.   

Clerk  - 


$150  00 
100  00 
lOO  00 
100  00 
100  00 
100  00 
83  33 
m  89 
S?  33 
83  33 
83  33 
33 
S3  33 
05 


State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
mate  Highway  Dept. 


TBMPO&A&ILY  EMPLOYED. 


H.  F.  Buffington,  

£.  Donald  Neefe,  ». 
J.  J.  Hargest,  Jr.,  . 

F.  B.  Boileau.  

W.  H.  Charters,  

F.  A.  Sales,  

J.  C.  McCarrell,  

Aug.  Wildman,  


Clerk. 
ClCTk, 
Clerk, 

Clerk, 
Clerk. 
Clerk. 
Clerk. 
Clerk, 


$83  33 
83  33 
as  83 

83  33 

8:^  33 

Si-  33 

8:-;  33 

sa  33 


State 
State 
State 

State 
State 
State 
State 
State 


Highway 
Higliway 
Highway 

Highway 
Highway 
Highway 
Highway 
Highway 


Dept. 
Dept. 
Dept. 

Dept. 
Dept. 
Dept. 
Dept. 
Dept. 


STATEMENT. 

Showing  payments  made  to  employees  of  the  Automobile  Division 

of  the  State  Highway  l)ei)artment  to  January  1,  ldV\.  These  salaries 
are  paid  from  the  appropriation  made  for  contingent  expenses  of  tlie 
Automobile  Division. 


Registrar,   

{Stenographers, 
Stoiograptiers, 

Clerka.  

Olorks,  

dierks.  

Clerks,  


b 

OS 

m 

a 
o 


Kit  11 


$150  00 

$2,^  00 

100  00 

3,800  00 

m 

883  34 

i,;o  00 

4.000  00 

83;\ 

13,186  48 

65  00 

910  00 

SO  00 

2^50  00 
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MAIN  OFFICE  DRAUGHTING  ROOM  TEMPORARILY  EMPLOYED. 
GEORGE  H.  ELSENHANS,  CHIEF  DRAUGHTSMAN. 


Name. 


Location. 


0.  W.  Erisman,  

1.  K.'Norris,  

Mervin  Slaybaugh.  

Geo.  R.  Logan^  

H.  G.  WilMm,  

C.  K.  Simmers,   

Thos.  Reddington,  

A.  S.  Rambo,  

O.  S.  Landis,  ;  

C.  T.  Usher,  — :  

J.  M.  Stroop.   


Draftsman. 
Draftsman , 

Draftsman. 
Draftsman, 
Draftsman. 
Draftsman . 
Draftsman. 
Draftsman, 
Draftsman, 
Draftsman, 
Draftamaa, 


flOOOO 
100  00 

100  00 
100  00 
100  00 
100  00 
100  00 
75  00 
75  00 

66  00 


State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
State 


Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
m^nmf 


Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dapt. 


MAIN  OPPICE— BRIDGE  DIVISION  TEMPORARILY  EMPIiOYBD. 

WILLIS  WHITE,  BRIDGE  ENGINEER. 


Name. 


n  cation. 


G.  C.  Campbell,  

H.  D.  Buckwalter,  

G.  L.  Sollenberger,  . 
W.  P.  Hartlgan,  


Draftsman.    __  $100  00 

Draftsman,     100  00 

Draftsman.      100  00 

Transitman,    90  00 


State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept. 
State  Highway  Dept, 


DIVISION  OFFICES. 

The  perman^t  employees  in  each  Divisi<m  Office  comprise  one 

clerkj  two  draftsmen  and  six  members  of  constnution  corps;  the 
balance  of  tlie  employees  here  listed  are  temporarily  emph>yed  on 
map  work  or  as  inspectors^  as  proFided  for  in  the  Sproul  rofid  IftWt 
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JOHN  T.  GEPHART,  JR.,  ASSISTANT  ENGINEER  IN  OUAIiGE  OF  DIS- 
TRICT NO.  1  WHICH  CONSTITUTES  THE  COUNTIES  OF  CBNTBB, 
GLBABFIELD,  CLINTON  AND  INDIANA. 


• 

Fofittion. 

1 

IioestJoo. 

a 

o 

H.  R.  Htfidiey,  

J,  C.  Shaw.  

W.  M,  deBerard,  

F.  W.  Dodge,  „ 

W.  O.  Bennett,  

G.  O.  Crawford,  

H.  E.  Jenks.  

B.  G.  Harnisli,  

O-  B.  Grawford,  

O.  I>.  McClure,  — 

O.  H.  Buckius.  — „— „~- 

D.  G.  Lefevre,  

E.  L.  Hershey,   

J.  B.  Cardon,  

C.  H.  Harrison,  

W.  F.  Hoyt,  

A.  li.  Meyers,  

A.  Z.  Wolf,  

J.  L.  Stewart,  

H,  M.  Dorwartp  

T.  P.  Schelling,  

E.  M.  Herr,  

4.  F.  Stear,  

5.  A,  Bachman,  

P.  H.  McGarvey,  

W.  N.  Todd,  

Jas.  C.  Mullen,   

J.  M.  Chase,   

J.  K.  Heinitsh,  . — -  

J.  A.  Mcl^,  

BiM.  H.  Bmee,  

G.  M.  Trainer,  .  — ™. 

G.  M.  Purvis.  

Arthur  Stitt,  

T.  M.  I>unkle,  j. 

W.  I.  Leech,  i 

BaliA  Volpe,  

R.  M.  Hershey,  

W-  K.  McCuIlough.  


Chief  of  OooulnietkMi,' • — 

Draftsman,  

Draftsman,   

Draftsman,  .......  

Chief  of  Party,  

Chief  of  Party,  

Chief  of  Party,  

Transitman,  

Transitman,  

Transitman,  

Transitman,  

Transitman,  .  

Levelman.   

Stenographer,  

Draftsman,   ......  

Draftsman, 

Ohainman,  

Chainman,  

Ohainman,   

Ohaininan,  ............... — 

Chainman,  .   

Ohainman,  .............. — 

Chainman,  —  — — 

Chainman,   

Chainman,   

Chainman,  — 

Chainman,   

Chainman,  

Axeman^  

Axeman,  

Axeman,  — - 

Axeman,  —  .— 

Axeman,  — 

Axeman,   

Axeman,  

Rodman,   

Rodman,   

Axeman,  


$125  00 
100  00 
100  00 
100  00 
100  00 
loot  00^ 
wo  00 

go  00 

90  00 

90  00 
iX)  00 

yo  oo 
8S  33 
83  33 
75  00 
75  00 
66  00 

65  00 

66  00 
65  00 
65  00 
()5  00 
65  00 
65  00 
65  00 
65  00 
65  00 
65  00 
55  00 
55  00 
55  00 
55  00 
55  00 
55  00 
55  00 
55  00 
55  00 
55  00 
65  00 


Clearfldd. 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield. 
<^ifield. 
Clearfield. 
Clearfield. 
Clearfield. 
Clearfield. 
Clearfield. 
Clearfield. 
Clearfield. 
Clearfield, 
(^earfield. 
Clearfield. 
Ciearfldd, 
Clearfield, 
Clearfield, 
<^arfleid, 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield, 
Clearfield. 
Clearfield. 
Caearfield. 
Clearfield. 
Clearfield. 
Clearfield* 
Clearfield. 
Clearfield. 
Clearfield. 
Otearfleld. 
Clearfield. 
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OEOROE  H.  BILES,  ASSISTANT  ENGINEER  IN  CHARGE  OF  DISTEICT 
NO.  2,  WHICH  CONSTITUTES  THE  COUNiaES  OP  DAUPHIN. 
JUNIATA,  L.EjBANON,  MIFFLIN  AND  rmHY. 


* 

03 

S3 

Mama. 

PioatUoB. 

 1  

Monthly  S 

Location. 

D.  C.  Stackpole,   

George  S.  Mish,    

G.  T.  Doehner,   „ 

G.  P.  Sampson,   

E.  L.  Clemmer,   „ 

J,  P^  Patterson  

Geo.  W.  Dnnkle.   — 

E.  M.  Best,  - 

H.  Biles  _ 

O.  W.  Wretman,    

C.  R.  Orndorff,   

W.  H.  Mann,  

J.  K.  Tomlinson,  


Chief  of  Construction, 

Draftsman,   .  

Draftsman,    

Draftsman,   

Inspector,   . 

Inspector,   

Inspector,   _  

Inspector,   

Transitman,   

aerk.    

Levelman,   

Chainman,  

Chainman,  ...  

fiodman,  


$125  00 
100  00 
100  00 
100  00 

150  00 
90  00 
90  00 

90  00 
90  00 
83  33 
83  33 
65  00 
(i5  00 
65  00 


State 

State 
State 
State 

State 
State 
State 
State 
State 
State 
State 
State 
State 
State 


Highway 
Highway 
Highway 
Highway 

Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
HighwaV 
Highway 
Highway 


Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 


ARTHUR  S.  CLAY,  ASSISTANT  ENGINEER  IN  CHARGE  OF  DISTRICT 
NO.  3,  WHICH  CONSTITUTES  TITK  COUNTIES  OF  COLUMBIA,  LU- 
ZERNE,  MONTOUR,   N0RTHUMBER1*AND,   SNIDER  AND  UNION. 


Name. 

Position. 

onthly  salary. 

Location. 

W.  L.  Butler,    

R,  A.  McCachran,   

F.  K.  Colony,   

B.  Hand,   

James  Bonner,    ^ 

lianmiond,  —  

Flynn,  

McLanghlin,   

Spangler,  

Atkinson,  

Harper,   

R.  Gordon,  _   

McCarthy,   

Africa,  

Diemer,  

Lavelle,  _   

GolT, 


H. 
J. 
F. 

B. 

D. 


R. 
U, 

B. 

G. 
J. 
F. 
W. 

A.  L. 

B.  M, 
S.  H. 
M.  F. 
John 


C.  E.  Johnson,  

B.  G.  Rinker   

A.  W.  Longatar,  

R.  C.  Scott,   

P.  Mather.  

A.  W.  Tait,  -__   

E.  M.  Oman,  _   

Obed  E.  Pursel,    

G.  A.  McKelvey,  Jr.,   

P.  M.  Adams,  

W.  J.  Shay,    

B.  P.  CaldweU,  -  

J.  Cleary,  —   

L.  Griffith.    

B.  J.  Hulehouser,  « — 

P.  G.  Jefferls,  

G.  Terhune,   -   

P.  B.  Brobst,   


Chief  of  Construction, 

Draftsman,   

Inspector,   ....  

Inspector,   

Inspector,   

Inspector,   .v 

Inspector,   - 

Transitman,   

Traiisitiiian,   

TruJit^itnian,   

Transitman,  .  .  

Levelman,  

Levelman,   

Cliainman,   ... 

Chainman,   

Chainman,   

Chainman,   . 

Chainman,   

Cliainman,  ....  

Chainman,  

Chainman,   

Chainman,   

Chainman,   

Clerk,   

Rodman,  

Rodman,  

Rodman,  

Rodman,  

Rodman,   

Rodman,  —  

Rodman,   

Rodman,  

Rodman, 

Rodman,  

Rodman,  ... 


$125  OO 
100  00 
100  00 
95  00 
95  00 
95  00 
95  00 
90  00 
90  00 
90  00 
90  00 
83  33 
83  83 
05  00 
65  00 
65  00 
65  00 
65  00 
65  00 
65  00 

65  00 

66  00 
65  00 
60  00 

55  00 

56  00 
55  00 
55  00 
55  oo 
55  00 
55  00 
55  00 
55  00 

55  00 

56  00 


Bloomsburg. 
Bloomsburg. 
Bloonisburg. 
Bloomsburg. 
Bloomsbfirg. 
Bloomsburg. 
Bloomsburg. 
Bloomsborff. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg, 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg- 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
BloonHrtmrff. 
Bloomsburg, 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
Bloomsburg. 
^oomsburg. 


1« 


H.  W.  CLAYBAUGII,  ASSISTANT  ENGINEER  IN  CHARGE  OF  DISTRICT 
NO.  4,  WHICH  CONSTITUTES  THE  COUNTIES  OF  ARMSTRONG, 
BUTLER.  CLARION.  JEFFERSON,  LAWRENCE,  MERCER  AND 
VENANGO. 


* 

a 

< 

Maine. 

Position. 

Location. 

3 

q 

0 

;^ 

W.  A.  VanDuzer,  — 
H.  H.  Snyder,   

F.  D.  Sayer,  

J,  W,  Frazler.  

C.  3'^  Eichelberger, 

A.  J.  Fasemnyer,  

V.  K.  Loveland,   

D.  S.  Peters,   

M.  R.  Naftzger.  

J.  M.  Hastings,  

P.  H.  Hamilton,  

H.  J.  Ziegler,   

G.  P.  Clay,   

T.  C.  Barufield,  

Obas.  Toltz,  -   

W.  E.  Bailey,  

M.  J.  McClellan,  

W.  C.  Simpson,   

C.  J.  Eggbeer,   

Harry  A.  Graham,  

P.  W.  Officer.   

Harry  P.  Shields, 

R.  W.  Cvans,   

A.  H.  McP:irath.   

N.  G.  Edelblute,   

P.  C.  Stewart,  

G.  W.  Crider,  

G.  A.  Ball,  -   

E.  G.  Sheldon,  __  

Jos^h  Andrews,  Jr., 
J.  8.  Miller.  __  

H.  G.  Crawford,  

J.  W.  McCleUan,  

Ira  Kunselman,  __  

C.  P.  Gummo,  

R.  P.  Truman,  


Chief  of  Construction, 

Chief  of  Party,  

Chief  of  Party,  

Chief  of  Party,  

Chief  of  Party,  „  

Draftsman,  

Draftsman,   

Draftsman,  _   

Draftsman,   

Draftsman,   

I>raftsnian,  _. 

I>raft8inan,  _  

Draftsman,   .  

Transitxnan,   

TraDsitinan,   

Transitiiian,   

Transitman,  

Inspector,  

Clerk.    

Obainman,   

Chainman,   

Chainman,  

Chainman,   

Chainman,  

Chainman,  

Chainman,   .  

Chainman,  _   

Chainman,  

Rodman,   

Rodman   

Rodman  _   

Rodman,  .  

Rodman  -   

Rodman  -   

Rodman,     

Rodman,     


mo  00 

lUO  00 
100  00 

100  00 
100  00 
100  00 
90  00 
90  00 
90  00 
90  00 
75  00 
75  00 
90  00 
90  00 
90  00 
90  00 
90  OO 
75  00 
(JO  00 
65  00 
G&OO 
65  00 
65  00 
05  00 
65  00 
r>5  00 
05  00 
55  00 
55  00 
55  00 

:»  00 

55  00 

55  00 

56  00 
55  00 


Franklin, 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin . 
Franklin . 
Franklin. 
Franklin, 
j^ranklin. 
j?ranklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
FranUin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
±ranklin. 
Franklin . 
Franklin. 
Franklin. 
Franklin. 
Franklin. 
Franklin. 


G.  C.  LANGENIIEIM.  ASSISTANT  ENGINEER  IN  CHARGE  OF  DISTRICT 
NO.  5,  WHICH  CONSTITUTES  THE  COUNTIES  OF  BERKS,  C5ABII0N. 
liEHlUH,  NORTHAMPTON  AND  SCHUYLKILL. 


Hum. 


03 

§ 

H.  G.  Itoch.  -.  

W.  Q.  Tliomas,  

H.  B.  DeWald,  

R.  Harlor,  

H.  D.  Wetrich,   

Kari  SfSheerer,  

Chas.  L.  Moyer,  — 

John  M.  Hale,  -  —  

Wm.  Groman,   

Preston  Montz.    

C.  E.  Wilhelm.  _   

L.  E.  Kelley.  

H.  H,  Ferrebee,  

Irwin  P.  BeUis,  

H.  K.  Fenstermacher,  

Chas.  S.  EUis,  -...u^  

D.  E.  Moyer,   

O.  8.  CMbim,  


Chief  of  Party,   

Chief  of  Party,   — 

Draftsman,   

Transitman,   

Levetman,  .  

Draftsman,   

Draftsman.   _  _ 

Inspector,  -  

Inspector,   

Inspector,  _   

Chainman,   

Chainman,   —  .— — — 

Rodman,  •  

Rodman.   

Rodman.   

Rodman,   

Rodman,    ».  -  

Rodman,   


flttoo 

100  00 
100  00 

90  00 

^  33 
80  00 
65  00 

65  00 
55  00 
«&00 

66  00 
55  00 
55  00 
55  00 

55  00 

56  00 
5&00 


Allentown. 
AUentown. 
AUentown. 
Allentown. 
Allentown. 
Allentown. 
Allentown. 
Allentown. 
Allentown. 
Allentown. 
AB^town. 
Allentown . 
Allentown. 
AJl^town. 
Allentown. 
Allentown . 
Allentown. 
Allentown. 


EDW.  S.  FREY,  ASSISTANT  ENGINEER  IN  CHARGE  OP  DISTRICT  NO.  6. 
WHICH  CONSTITUTES  THE  COUNTIES  OF  ADAMS,  lANCASTBE 
AND  YORK. 


Name* 


OS 

OQ 

o 


Location. 


C.  K.  BoWson,  

Geo.  I#.  Balr,  -  

C.  E.  C61e.  -  

Geo.  H.  Hand  -  

H.  B.  Alexander,   

J.  M.  Smyser.  —  

I.  K.  Sinith.  

W.  G.  Rechd,   

K.  S.  Kisenhart,  —  

C.  A.  Griffith,   

S.  M.  Arnold,   

K.  B.  Collins  —   

J.  A.  Hutchinson,  

F.  E.  Reachrist,   

E.  A.  Heckert,   

O.  J.  M.  Kinsler  


Supt.  of  ConstUKtlon,  — . 

Party  Chief,  —  

Draftsman, 


Draftsman,   

Draftsman,   

I>raftsman,   

Draftsman ,   

Transitman,   

L^velman,  

Clerk,    

Chainman,   

Chainman,   

Chainman,   

Chainman,   

■Rodman,  v  

Rodman,  -  -. 


9^^2^  00 

100  00 
100  00 
100  00 
100  00 

8»as 

75  00 
90  00 
83  33 
TO  00 
65  00 
65  00 
65  00 
65  00 
55  OO 
55  00 


York. 
York, 
Tork. 
Tork, 
Tork. 
Yoric. 
York. 
York. 
York. 
York. 
Fork, 
York, 
York. 
York. 
York. 
Tork. 
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^^^^?JL^  ORRSSMAN,  ASSISTANT  ENGINEER  IN  CHARGE  OF  DIS- 
TRICT NO.  7,  WHICH  CONSTITUTES  THE  OOUMTIB»  OF  BUCKS. 
CHESTER.  DELAWARE  AND  MONTGOMB&X. 


H.  T.  McGaughan, 
S.  B.  Hurst,  Jr., 
W.  O.  Muench,  Jr., 
Ed.  Pickering.  Jr.. 
BenJ.  F,  Slaw, 

J.  G.  EDglish,  

S.  D.  Headerson.  . 
John  Masnlgan, 

W.  K.  Morris  

H.  D.  Russell  

R.  H.  Gerker.  

P.  J.  Hill,  Jr.,  

C.  C.  Sloan,   

U.  A.  Tlioingoa, 


Party  Chief,  

Draftsman   .... 

Draftsman,   

Draftsman,   _  

Inspector.    

Transitman»   

Leyelman,    

Clerk  

Inapeetor,  

Bookkeeper,   

Obainman,    

Chainman,  .  

Chaiuman,    

Bodnaa,  


$125  00 
100  00 
100  00 

100  00 
100  00 
90  00 
83  33 
83  33 
75  00 
75  00 
«6  00 
65  00 
65  00 
»00 


Phfladeiphia. 

PliOaddi^. 
PhUadelphia. 

Philadelphia. 
Philadelphia, 
Philadelphia. 
Philadelphia. 
Philadelphia. 
Philadelphia. 
PhUadelphia. 
Philadelphia. 
Philadelphia. 
Philadelphia. 
Fhiladeli^a. 


C.  W.  IIAIIDT,  ASSISTANT  EX(iINEER  IN  CHAUGE  OF  DISTRKTr  NO. 
9,  WHICH  CONSTITUTES  THE  COUNTIES  OF  CUMBERLAND. 
FRANKLIN  AND  FULTON. 


• 

1 

• 

m 

name. 

Loaatlon. 

>> 

a 

o 

W.  8.  Hammaker, 

P.  M.  Taylor,   

R.  B.  HamiU,  ... 
W.  T.  Janney,  ... 

C.  K,  Myers,   

G.  S.  Maiers.   

J.  Ross  Hall,   

W.  S.  Hornbaker, 

£ari  Taylor,  

L.  C.  Eberly,  

£lmer  I.  George,  . 
George  Mort<Mi, 

B.  J.  Neidig  

W.  B.  Gough, 
W.  E,  Sands,  -i^.. 
£L  1*.  McMutty,  ... 


Chief  of  Cmiatnietion,  

Chief  of  Party,   

Draftsman,  .„ «.  

Draftsman,     

Draftsman,    

Draftsman,    

Transitman,   

Draftsman,   _  

Transitman  

Levdiaan,    

Cerk,  

<%ainman,   

Chainman.  .........  .... 

Chainman,   

Chainman,  .  

Ohftinman,  .....  .  .... 


$125  00 

125  00 
100  00 
100  00 
100  00 
90  00 
90  00 
90  00 
90  00 
83  33 
83  33 
65  00 
65  00 
65  00 
65  00 
65  00 


State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
State 
Stale 


Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
Highway 
H^niay 


Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
Dept. 
D«pt. 
0«^. 


10 


8.  W.  JACKSON,  ASSISTANT  ENGINEER  IN  CHARGE  OF  DISTRICT  NO. 
10  WHICH  CONSTITUTES  THE  COUNTIES  OF  BRADFORD,  CAM- 
ERON. LYCOMING.  POTTER,  SULLIVAN  AND  TIOGA. 


* 

& 

m 

-3 

HaaB«»  ' 

m 

a 
o 

J.  S.  Bitcbey,   

T.  A.  Jenkfais,  —  

6.  A.  Harrison,  — 

J.  A.  White,  

O.  It.  Lorah,  

O.  O.  Foreman,  — — 

CSiae.  Lose,  Jr..  .....  

S.  W.  Hill,   

E.  B.  Hue,  -   

W.  T.  Crowley,  

A.  E.  Farrington,  ......  

C.  H.  Mendler,  

W.  R.  Mason,  — 

Robert  Roy.  

Bofiwell  Oanfleld,  

H.  L.  Dongberty,  >.  

J.  V.  Carson,   

L.  O.  Burehfield,  

Paul  T.  Green,  

W.  S.  Woodhouse,  

G.  W.  Whitwi.  

S.  A.  McClure.  

W.  E.  Tuttle,   

M.  D.  Ball,   

W.  F.  Venri(*, 

T.  M.  Dort,  


Chief  of  Party, 
Chief  of  Party,  .. 
Chief  of  Party, 

Inspector,   

Chief  Draftsman, 

Draftsman.   

Draftsman,   

Draftsman,  ....... 

Transitman.  

Levelnian,  _. 


Levelman,  ...  . 

Levelman,   ... 

Chainman,   

Chainman,  ...... 

Chainman,  ....  

Chainman  — 

Chainman,   —  - 

Chainman,  .....^ 

Chainman  * 

Clerk,  

Rodman.  ......... 

Rodman.  

Rodu^an,  

Rodman.  

Rodman. 
Rodman.  » 


flOOOO 
100  00 

100  00 
100  00 
100  00 
100  00 
90  00 
75  00 
90  00 
8S  33 
88  33 
83  33 
65  00 
65  00 
6&00 
65  00 
65  00 
65  00 
65  00 
65  00 
55  00 
65  00 
65  00 
65  00 
55  00 
1  60 
per  day 


Well^ro. 
Wdfeboro. 

WeIlsl>oro. 
Wellsboro. 
Wdlsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wdlsboro. 
WeUflboro. 
Wellsboro . 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro. 
Wellsboro . 
WeUaboro. 


a  S.  LEMON,  ASSISTANT  ENGINEER  IN  CHARGE  OF  DISTRICT  NO.  11 
WHICH  CONSTITUTES  THE  COUNTIES  OF  BEDFORD,  BLAIR, 
CAMBRIA,  HUNTINGDON  AND  SOMERSET. 


ilary. 

8 

Sf 

§ 

H.  E.  Wilhelm,  

H.  R.  Moffltt,   «... — 

C.  C.  Hauth,,   

D.  A.  McCloskey.   

8.  B.  Sharptess,  

C.  B.  Hunter,  

B.  C.  Brennecke.  

P.  W.  Mack,  —  

E.  S.  Bowden,   

T>aul  Brubaker.  ~ 

R.  L.  Devereaux,  ........... 

W.  C.  Bassler,   

V.  C.  Baylor,  

F.  O.  Slep.  

E.  R.  OnkBt,  

H.  8.  Blebardi,  ... — .  

C.  A.  Mnier,  

J.  G.  Hoffman,  

C.  B.  Eagartoe   

E.  D.  King.  _ 

H.  H.  Confer,  

H.  L.  Lingafelt,  

C.  E.  Belcher,  

W.  H.  Dean,  


Chief  of  Pary,  -. 
Chief  of  Party, 
Chief  of  Party, 

Draftsman,   

Draftsman,  ..... 

Draftsman,   

Inspector  

Transitman,  — 
Transitman,  — 
Transitman,  — 

Levelman,   

Clerk.  

Chainman,  

Chainman,  .  

Chainman,  

Chainman,   

Chainman, 
Chainman,  ...» 
Rodman.  .. 


$125  00 
100  00 

100  00 
100  oo 
90  00 
90  00 
90  00 
90  00 
90  00 
90  00 
83  33 
75  00 
65  00 
65  00 

65  00 

66  00 
65  00 
65  00 


 ,  ;  65  00 

Rodman    .,1  55  00 

Rodman   i  55  00 

Rear  Flag,   55  00 

Rear  Flag,     65  00 

Rear  Flag,   —  65  00 


Hollidaysborg. 
HoIIidayebart. 

Hollidaysborg. 
Hollidaysborg. 
Hollidaysborg. 
Hollidaysburg. 
Hollidaysborg. 
Hollidaysburg. 
Hollidaysburg. 
Hollidaysburg. 
Hollidaysburg. 
Hollidaysburg. 
Hcrflidaysburg. 
Hollidaysburg. 
Hollidaysburg. 
HoUldayahorg. 
Hollidaysburg. 
Hollidaysburg. 
Hollidaysborg. 
Hollidaysburg. 
Hollidaysburg, 
Hollidaysborg- 
Hollidaysburg. 
Hollidaysburg. 


20 


JOHN  T.  KIEGEL,  ASSISTANT  ENGINEER  IX  CHARGE  OF  DISTRICT  NO. 
12  WHICH  (  UNSTITUTES  THE  COUXTH^S  OF  LACKAWAXXA,  MON- 
ROE. PIKE,  SUSQUEHANNA,  WAYNE  AND  WYOMING. 


Name. 


Location. 


W.  H.  Bircher,   

P.  A.  Street,  

Julius  Fteund.  

H.  L.  ^IHains,  :  

W,  J.  Devereaux,  —  

C.  A.  Krotzer,   

O.  M.  MacFarlane.   

W.  G.  Nicholls.   

W.  J.  Richards,   

C.  D.  Price,  

L.  F.  Gross,    — 

R.  A.  Smith.  Jr.,   _ 

Ralph  Williams,   

P.  J.  Hughes,    

L.  C.  Parry,   

W.  S.  Bennett,   

H-  T.  Shadduck,   

W.  L.  Harris.  

D.  W.  Lewis,  .  

H.  B.  James,   

Evan  Thomas,  

W.  S.  Watrous,  —  — 

Eugene  MeNicbols,   

Vivian  Struthew,  ^  

W.  S.  Gensel,   

G.  F.  Rosar,  

Fay  Cavell,   

Carl  Wittman.  

ioat^h  Oibbs,  

Bool  MIMmB   


Supt.  of  Oonstructlon,  $126  00 

Chief  of  Party,   10000 

Chief  of  Party,   100  00 

Chief  of  Party,   100  00 

Draftsman.    100  (X) 

Transitman,  -  —    90  00 

l^ansitman,    90  00 

Transitman,     90  00 

Transitman    90  00 

Levelman,   ..^   83  ;-:3 

Levelman    83  33 

Levelman,   —    38  S3 

Stenograplier,    83 

Clerk,    75  00 

Draftsman    00 

Chainman,  . —          65  00 

Chainman,    65  00 

<%a!nman    65  oo 

Chainman,    65  00 

Chainman,    !   65  00 

Chainman,     65  (M) 

Chainman,    !   66  00 


65  00 

66  (K) 
66  00 
65  00 

55  fK) 
55  (K> 
55  OO 

Bcdinan,   j  36  00 


Chainman, 

Chainman,   ; 

Chainman,   

Rodman,   

Rr-dman,   

Rodman,  — -  

Bodman,   


Serant<Hi. 

Scranton, 
Scranton, 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 
Scranton. 


L.  L.  BOBBINS,  CIVIL  ENGINEER,  IN  CHARGE  OF  ^V.^X^J^T^i^Pvi^ 
WHK  II  CONSTITUTES  THE  COUNTIES  OP  ALLEGHENY,  BEAVEB 
AND  WESTMOBEI^D. 


Kama. 


Chas.  Fitzsimmons,  

T.  McD.  Caulk,    

L.  W.  Francis,   

F.  J,  Lobert,   

J.  F.  White  

S.  H.  Kistler,  ^— 

K.  A-  Foster,  —  

J.  J.  McCarthy  ,  . 

C.  Brown,  —  

TV.  J.  Hooper.  ,  

W.  H-  Lyncn, 

Jj,  W,  Roesslag,  --^ — . — - 

John  Herron,    ^- 

W.  W.  GiU.  ,  

L.  H.  Strock,  —  — 

Tbps.  Brand,  Jr.,  

^«  H*  MsOnsvan^t 


Position. 


Si 

m 

m 

d 
o 


Location^ 


Chief  of  Party, 
Chief  of  Party, 
Chief  of  Party, 
Chief  of  Party, 

Inspector,   

Inspector,   

Inspector,   - 

InspectCNT,  

In^>ector,  — 
Inspector. 
Draftsman,  — 
Draftsman,  — 

Draftsman,   

Transitman, 
Transitman, 

Levdman,  

Staograpbir. 


00 

126  CO 
125  00 
100  00 
100  00 
00  00 
90  00 
90  00 
85  00 
75  00 
100  00 
90  00 
90  00 
90  00 
90  00 

as  83 


Pittsburgh. 
Pittsburgh. 

Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh, 
Pittsburgli, 
Pittsburgh, 
Pittsburgh, 
Pittsburgh, 
Pittsburgh. 
Pittsburgh, 


L.  L.  ROBBINS,  CIVIL  ENGINEER— Continued. 


Name. 

Position. 

Monthly  f 

Location. 

J.  D.  Dickson,  

Geo.  C.  Saulters,  

R.  W.  Bricker,   

A.  C.  Gies,    

P.  E.  Williams,  

Edw.  B.  AfcCrea,  

Alex.  Chambers,   

J.  G.  Murray,  

G.  Husler,  Jr.,  

Michael  Dnnn,  _ 

Henry  C.  Gross,  ^  

W.  L.  Orr,   

H.  Addison  Lowry,   

Joseph  Gallagher    

B.  C.  MclMghe,   

Wm.  F.  Graham,  

Kdw.  Bannon,  

H.  L.  Cleland,  

John  C.  Davis,   


Auto  Division,   

Chainman   

Chainman,   

Chainman,   

Chainman ,  ...  

Chainman    

Chainman,   

Chainman,   .  

Chainman,   

Chainman,   

Chainman,   

Chainman,   «..-.w-j 

Rodman,   i 

Rodman,   : 

Rodman,   ! 

Rodman,  

Rodman,     

Rodman,     

Hcduuin,    ^-.| 


8&  33 
65  00 

65  00 
65  00 
65  OO 
65  00 
65  00 

65  00 

66  00 
66  00 
65  00 
65  00 
56  00 
55  00 
55  00 
55  00 

55  00 

56  00 
56  00 


Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsbnrgfa. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
Pittsburgh. 
JriMSOurgu. 


O.  K.  TAVI.OK,  Jl{.,  ASSISTANT  EX(ilXEER  IN  CilARGE  OF  DISTRICT 
NO.  14  WHICH  CONSTITUTES  THE  COUNTIES  OF  PAYETTE, 
GREENE  AND  WASHINGTON. 


s: 

Name. 

Posltioai. 

QD 

Location. 

a 

o 

R.  D.  Forsythe,  — 

W.  L.  Dunn,    

C.  S.  Plenniken,   

E.  C.  McCoIlough  

Edgar  Powell,  

W.  Salorio.    

R.  L-  Smith,    

John  8,  Yard,    

T.  F.  Springer,   

T>.  W.  Taylor,   

K.  K.  Fogg   

H.  D.  McLean  « 

C.  A.  Huston,   

John  M .  Denney,   .  

John  D.  Locke,  .....  

C.  T.  Davies,  __  

E.  R.  IMetrichkeit,    

J.  M.  Beeson,   

F.  C.  Rush,   

A.  I/.  Gantz,   .  

John  N.  O'Xeil,  .  

J.  F.  Anderson,  

W.  K.  Robinson,  

Jacob  Zelt,  Jr.,   

H.  W.  Grimes,   „ 

S.  C.  Courson,  

G.  R.  McMasters,   

A.  C.  Jones,   


Chief  of  Construction,  — 

Chief  of  Party,   

Draftsman,   

Draftsman,  „ 

Draftsman,  

Draftsman,   ^  

^ansitman,  .  

lYansltman,  — .  

Transitman,  .  .  

Transitman,   

Transitman,  j  90 

Inspector.   90 

Inspector,    !  85 

Levelman,   

Levelman,  ^  

Clerk]  """™~r"IZII"r 

Supt.  National  Road,  .  

Supt.  National  Road,  

Supt.  National  Road.   

Supt.  National  Road,  

Chainman, 


Chainman, 

Chainman, 
Chainman, 
Chainman, 
Chainman, 
Chainman, 


^125  00 
100  00 
100  00 
100  OO 
100  00 
100  00 
90  00 
90  00 
90  00 
90  00 
00 
00 
00 
83  33 
83  33 
75  00 

65  00 

66  or 

60  67 

mm 

m  67 

65  00 
65  00 
65  00 
65  00 
65  00 

65  00 

66  00 


Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Union  town. 

Uniontown. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Uniontown. 


O.  K.  TAYLOR.  ASSISTANT  ENGINEER- Continued. 


POaition. 

Monthly  salary. 

Location. 

Jas.  T.  Crago,  

A.  J.  Stentz,  — 

J.  W.  Oleavenger,  

M.  Thistlewaite,  

C.  E.  Clutter,  

S,  R.  Blythe,  

Chainman,  

Axonan,   — 

Axeman,   .  

Axeman,  

Axeman,   

65  00 
65  00 
65  00 
65  00 
55  00 
55  00 
55  00 
55  00 
55  OO 
55  00 
55  00 
55  00 
55  00 

Uniontown. 
WasfalngtMi. 

Uniontown. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Washington. 

Uniontown. 

Uniontown. 

Washington. 

Uniontown. 

Arthur  Munk,  

Glen  B.  Morrison,   

Axeman,   —  

\V.  A.  WYXN,  ASSISTANT  KNGINEER  IN  CHARGE  OF  DISTRICT  NO.  16 
WHICH  CONSTITI'TES    Tin:  ("DT  \TIES  OF  CRAWFORD,  ERIB, 
ETJK,  FOREST.  McKEAN  AND  WARREN. 

Kaaw. 

Fotftkm. 

'  ■ 
-3 

2 
«A 

a 

0 

Location. 

H.  S.  Wood   

F.  C.  Fowler,   

F.  E.  Winter,   

I*.  E.  Van  Vleck,  

Transitman,   

$100  00 
lOO  00 
100  00 
ft)  00 
80  00 

Warren . 
Warren. 
Warren, 
Warren . 
Warren. 

A.         BUBK.  ASSISTANT  ENGINEER,   IN  CHARGE  OF  PITTSBURGH 
^                .             AND  rHILADELPHIA  PIKE. 

name. 

Position. 

« 

m 

3 

a 
o 

n 

Location. 

Wells  Cariher.  

I.  E.  Bing,  

Edward  B.  Bur^,  — 

Inspector,  — 
Inspector,  ....™— .— — 

Inspector,  

Rodman.  ,  —  — 

$100  00 
100  00 
100  00 
65  00 

Pittsburgh. 
Swiss  vale. 
Pittsburgh. 
Pittsburgh. 

23 

STATB  HIGHWAY  FUND  APPBOPRIATION. 

Jona  1,  1911— Total  Appropriation  fS, 000. 000  00 

Janiuiry  1,  1913— Total  Beceipts  Automobile  Divi- 

■ioB,  collected  for  use  of  Higbway  Departm^t,  . .  $1,845,780  31 

Total  Available  Funds,    $4,845,780  31 

CHAB6BS. 

June  1,  1911,  to  January  1,  1913. 

Psaymeuts  on  Coutracts,    $1,117,U7G  44 

Adyertiaiiiff  Expense,   G,253  45 

Beate  Sanreys,  Surreying  and  Plotting   571»U«»  04 

Maiuuuaiioe  ut'  KouLes: 


Cost  of  l.abor,   $700,10!)  .SI 

Cost  of  Material,   201,273  14 

Miscellaneous  Cliarges,    725  91 


|»Ua06  86 


$240 

14 

59 

55 

237 

34 

254 

m 

SIK) 

98 

393 

25 

277 

23 

215 

49 

1,1US 

12 

347 

72 

159 

O.j 

119 

20 

38 

20 

1,321 

60 

88 

40 

376 

57 

Maintenance  of  State-aid  Roads: 

Armstrong  Co.,  Rayburn  Twp.,  .... 

Armstrong  Co.,  Gilpin  Twp.,   

Anuatrong  Co.,  E.  Franklin  Twp.,  .* 

Allegheny  Co.,  Elisabeth  Twp.,   

Ellc  Co.,  Benzinger  Twp.,   

Ellt  Co.,  Fox  Twp.,   

Allegheny  Co.,  Penn  Twp.,   

Tioga  Co.,  Dehnar  Twp.,   

Potter  Co.,   Portage  Twp.,   

Westmoreland     Co.,     N.  Uuntiugdou 

Twp.,   

Allegheny  Co.,  N.  Fayette  Twp.,  .... 

Lancaster  Co.,   Eden  Twp.,   

Westmoreland   Co.,    llempiield  Twp., 

Blidr  Co.,  Greenfield  Twp.,   

Beaver  Co. ,  Big  Beaver  Twp.,  ...... 

Beaver  Co.,  Hopewell  Twp.,    376  57  5,057  50* 

County  Maps,  »Surveyiug  and  Plotting,    152,400  80 

Machinery  and  Tools,    31,546  52 

General  Expense — Department  and  District,    18,955  23 

Pff^ring  Standards,  Bridge  Division,    304  84 

Miscellaneous  Charj;es,  Insurance,  eic,    2,147  19 

Expense  Erecting  Signs,  Sign  Posts,  etc,    2,421  99 

Gash  and  Un  voudied  Pay  Bolls,    124,134  39 

Total  Charges,  June  1,  1911,  to  Jan.  1,  1913,   $2,943,982  22 

Balance  State  Highway  Fund,  Jan.  1,  1913,  $1,901,798  U9 

Balance  composed  of  amount  in  Treasury,    $56,017  78 

And    unappropriated     receipts    from  automobile 

Ucenses,    1,845,789  31 

Balance  Shown  Above,   $1,901,798  09 

STATE-AID  APPROPRIATION. 
ACT  191L 

Jane  1,  1931— Total  Api^riatira^.  91»000,000  00 

CHARGES. 

Jime  1,  1911,  to  January  1,  181S. 

Constractioa  Ihg^enses: 

Payments  on  Contracts,   $120,897  58 

Engineering  and  Inspection,    24,158  78 

Advertisftng,   ••••••••••••••.••.■>>«*•••>.•••••••      6, 506  2 1 

Total  charges  June  1,  1911,  to  Jan.  1.  1913.    |151,562  57 

Balance  in  Tnumy  Janoary  1,  1913,  ..^   $818,487  48 

*NOT£:    Subject  to  50  per  ceuL  refund. 


  24 

STATE-AID  FUND  APPROPRIATION  BALANCE. 

ACTS  1907,  1909. 

June  1,  1911— Balance  of  Appropriation,    $660,642  28 

June  1,  1911,  to  January  1,  1013 — Amount  re-, 

turned  by  Counties  and  Townships,    345,430  78 

TotBl  ATftUaUe  Funds   $1,006,081  06 

CHARGES. 
June  1,  1911,  to  January  1,  1913. 

Construction  Expanses:   

Payments  on  Contracts   *  iq  oRi  xr 

Engineering  ami  Inspection,    43,804  5o 

Re^idvertiBing,   103  48 

Damrngm,    

Total  charges  June  1,  1911,  to  January  1,  1913,    $   906,238  02 

Balance  in  Tieasnry  January  1,  1913,   $     90,848  04 

NATIONAL  OK  CUMBERIAND  ROAD  APPROPRIATION. 
June  1,  1911— Total  Appropriatiwi,    $  300,000  00 

CHABC^ES. 

June  1,  1911,  to  January  1,  1918. 

Construction  Expense:  • 

Payments  on  Contracts,    $140,510  90 

Engineering  Expense,    13,389  41 

Advorlbdng  Ezp^ise,    »^4  18 


$160,234  49 


Maintenance  Expense: 
Salaries.  Superintendents  and  Labor   

Charges,                                         $  ^h^^^?^ 

Expenses,    1.95^  9(> 

Tools,    '>^> 


$13,513  73 


Total  charges  June  1,  1011,  to  January  1,  1013,    $    173,748  22 

Balance  in  Treasury  January  1.  1913,     $    120,251  78 

EXPERIMENTS  AND  TESTS  FUND  AI»PROPRlATION. 

June  1,  1911— Total  Appropriati<m,    $     50,000  00 

Total  charges  June  1,  1911,  to  January  1,  1913,    $     24,276  95 

^Balance  Experiments  and  Tests  Funds,  January  1,  1913,  .  •     $     25,723  05 

TRAVELING  EXPENSE  FUND  APPROPRIATION. 

June  1,  1911— Total  Appropriation.  '   |     ||,000  W 

Total  <jiaiie6  June  1,  1911,  to  January  1,  1913,    ^     83,79<  62 

Balance  Traveling  Expense  Fund  January,  1,  1913,    $      4,202  38 

CONTINGENT  FUND  APPROPRIATION. 

June  1,  1911— Total  Appropriation,  ....-V.V.o I  oc'S  ^ 
Total  charges  June  1,  1911,  to  January  1,  1913,    $     -y,  (^\)  6i 

Balance  Contingent  Fund  January  1,  1913,    $     50,240  60 

*~*NOTE.  Balance  shown  above  subject  to  mjcrued  charges  on  estimates  not  yet 
tM,  and  cost  of  contemplated  experimental  wort  When  deducted  balance  wW  be 
practically  exhausted. 
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AtrWifOeiLfi  FUND  APPEOPJilATlON. 

June  1,  1911— Total  Appropriation.    |    ^^S'JS  S2 

Total  diarges  June  1,  1911,  to  January  1,  1913,    $     89,0o3  dd 

♦Balance  Auto  Contingent  Fund  January  1,  1913,    $     10,946  67 

^*NOTE:    This  balance  subject  to  charges  for  1913  License  '^JIP 
salaries  to  June  1,  1913,  which  will  cause  a  deficiency  of  at  least  $36,000  00 

NOTE:  A  statmait  of  recdpts,  aotoroobUe  division,  tar  years  lyii  ana 
1012  is  as  follows: 

Year  Amount. 

1011— Total  Receipts,   ^i^'SH^  ^2 

1912— Total  Receipts,    oV)<,<^  iJ 

Total  Receipts  years  1911  and  1912,   $1,027,246  09 


SCHEDULE 
State  Highway  Fund. 

Construction  and  Maintenance  Contracts, 
Jnae  1,  1911,  to  January  1,  1913. 


Oontraetor. 


Adams,*   

Allegheny,!   

Allegheny, t   

Allegheny, t   

Allegheny,!   

Bedford,  


:Frankfitown  Road,.- 


Bedford,*  

BedfM^,*  

Blair.   

Bucks,  

Cambria,  t  — 

Carbon.*   

Chester   


Westview  Boro.,  — 
Marshall  „. — — 
E.  St.  Olair  


Logan,  .  


Clearfield,*  - 
Camberland, 

Dauphin.  -- 
Delaware,  ... 


Erie.*  — 
Franldin, 


Decatur,   


Susquehanna,  

Upper  Providence 

and  Middletown. 
Conneaut,  . — 


120 

72^" 

240 
246 
47 

119 
39 

m 

156 
52-220 
170 
148 

57 
SO 
1 
131 

86 
U 


John  Dobbling,  

Allegheny  Co.  Comrs.,.. 
Allegheny  Co.  C^mrs.,.. 
M.  O'Herron  Company, __ 
Foley  Contracting  Co.,— 
Saupp  &  Herr  Contract- 
ing Company. 

H.  G.  Hinkle,  Inc.,  

J.  M.  Hutchison.   

H.  G.  Hinkle,  Inc.,  

Union  Paving  Oompany, 

Suppes  Cont.  Co.,   

Carbon  County  Comrs.,- 
McNichol  Pay.  and  Con- 
struction Co. 
Baker-'Owen  Const.  Co.,  - 

Stucker  Brothers,  

Chas.  T.  Eastbum  Co.,- 
Kalpb  6.  Marcb,  

E.  M.  Love  &  Son,  

Ndaon-Merydlth,  


Aug. 
July 
July 
May 
Aug. 
Jona 

Aug. 

Sept. 

Aug. 

July 

Aug. 

Aug. 

Aug. 

July 
Aug. 
Jime 
July 


5.  19l!l, 
2,  1912, 
2,  1912, 
28,  1912, 

1,  ma, 
ii»  im, 

17,  1912. 
12,  1912, 
17,  1912, 
17,  1912. 

5,  1912, 

6,  1913, 

24,  1912. 
5,  1912. 
4.  1912, 

24,  i«ia, 


Aug.  29.  1912, 
Aug.  80,  WISt 


s 

s 

I 

a 

O 


f/} 
S 

£ 

\^ 

a 

> 

< 


O 


V 
93 
lUi 

8 

J3 

ta 
a 


compi 

comp 

bo 

u 

a 

"6 

2 

QQ 

o 

$21,525  79 
41,513  93 
3,028  67 
86,691  27 
38,146  92 

is,a62  as 

190,671  63 

28,318  18 
109,676  40 
169,787  26 

29,156  47 
5,658  45 

87,0ai  07 

40,791  06 
9,680  88 
69,434  48 
67.082  00 

29.977  05 
4,772  99 


$17,666  38 
27,083  01 
1,067  53 
28,860  98 
12,100  00 
10,880  96 

129.900  58 
23,572  83 

5,341  95 
22,395  23 
28.921  00 

6,196  30 
87,888  06 

21,410  10 

5,861  76 
58.570  20 
21,781  17 

17,673  28 
2,06180 


$171  80 
168  60 
180  88 


189  39 

m85 


290  12 


223  45 
206  26 

188  11 


Feet. 
14,256 
22.600 
15.250 
6,494 
0,604 
4»217 

84.480 
29,885 
26.624 
45,400 
24,024 
5.280 
48.806 

10,766 

5.965 
20.065 
33,848 

8,077 
1,800 


a 
o 

§ 

03 


D 
■M 
V 

s 

o 
to 

03 

a 


I 


Jefferson,   

Juniata,*  

Lackawanna*  — 

Lancaster,   

Lehigh,*    

Lehigh.*  

Lycoming,  ^— 

Lycoming,  


Mercer, 
Mereer* 


Mifflin.  

Montgomery,  — ^ 

Northumberland . 
Somerset,* 

Somerset,*  

Susquehanna,  — 
Susquehanna, 

Union,*   

Warren,* 
Washington,  — 
Washington,  — 
Washington,* 
Westmoreland,*  - 
Westmoreland,*  . 
Westmorland,  -- 

Luzerne,   1 

Lackawanna,  — .j 

Allegheny,  

KIk.  __  

York.   

Sign    Pots  and 

Signs. 
Machinery  and 

Tools. 

Total,  


Young,  -  

Fermanagh,  -. 


Salisbt^.  

North  Whitehall, 


Muncy   Ontk  and 

Qinton. 

Hickory,  —  

£  a  a  t  Lackawan- 

nock  and  Jefferson. 

Derry  — - 

Moreland,  —  — 

Coal  and  Mt.  Oarmel, 


Lathrop, 
Oakhind, 
Buffalo. 


Charler<^  Boro., 
ClaysvOle  Boro.,. 


Hampton  &  Shaler, 
York,  —  —  — 


63 
32 
9 
142 
163 
153 
20 
.  240 

238 
74 

82 
196 

161 
110 
119 
9 
10 
26 

04r06 

118 

118 
114 
119 
119 
120 
5 

72 
90 
916 


South  Shore  Const.  Oo., 

J.  E.  Francis,  « 

Gaynor  Contracting  Oo., 
Geo.  O.  Souder,  .„...m.^ 

Neff  and  Horn,   

Geo.  H.  Hardner,   

Busch  and  Stewart,  

Busch  and  Stewart  — 


July  16, 

Oct.  8, 

Aug.  6, 

July  10, 

July  80, 

Aug.  5, 

Aug.  30, 

Sept.  11, 


1912, 
1011, 

1912, 
1912, 
1912, 
1912. 
1912, 

ma. 


Wm.  Mclntyre  &  Son.  

9oatb  Shon  Const*  Co., 

United  Ice  and  Ctoal  Oo., 
Field,  Barker  A  Under- 
wood. 

Monroe  Paving  Oo.,  -  

H.  G.  Hinkle.  Inc.,  

J.  H.  McQuade  Co..  

T.  S,  Newman,   

McNemey  Const.  Co.,  — 
Chas.  T.  Eastbum  Co.,.. 

L.  A.  Coates  &  Co..  

Columbia  Contr.  Co., 

Hastings  and  Piper,   

P.  F.  Rhoades  &  Son,  — 
J.  H.  McQuade  &  Co.,— 

J.  H.  Hutchison,   

Duquesne  Contr.  Co., 
Advertised  only,  ....... 


May  28,  1912. 

Jnly  16,  1919, 

Oct.  3,  1011, 

Dec.  6,  1912, 


Advertised  only, 
Advertised  only,  .-.-„. 

Advertised  only,   -. 

Calvin  Gilbert,  


July 

Aue:. 

Aut,^. 

Sept. 

Nov. 

Juno 

Aug. 

June, 

July 

Oct. 

Aug. 

Aug. 

April 


15,  1912, 
17,  1912, 
7,  1911. 
14,  1912. 
20,  1912, 

4,  1912, 

6,  1912. 

29,  1912, 

30,  1912, 
28,  1912. 

7,  1911, 

5.  1912. 
19.  1912, 


Aug.  26,  1912, 


53.116  SO 
120,957  48 
16,867  06 
31,354  08 
54.993  74 
5,557  08 
2,836  29 
17,688  60 

28,970  80 
60,189  60 

99,048  51 
60,718  62 

142,573  14 
32,496  67 

181,833  01 
84,695  50 
88,738  15 
61,441  46 
4,327  53 
23.491  84 
17.907  48 
8,187  80 
74.923  48 
85,771  58 
77,950  99 


9,360  00 


12,206,007  41 


9,271  01 
62,835  42 
15.708  87 
10,279  10 
12,882  42 
2.190  76 
1,609  91 
2,876  00 

6,967  86 
0,512  66 

76,966  53 


9,328  30 
32,496  67 
124,488  04 
4,7ffr  40 


208  46 
98 


218  60 
190  03 


43.150  32 
4,327  58  ' 

16,964  80 
8,161  61 

68.078  47 

61.725  96 
65,491  61 


4,481  66 


$1,117,075  44 


104  40 

184  15 
204  66 

231  94 
529  80 

204  16 


203  51 
235  60 
178  68 


m  65 
249  03 


280  62 

86  94 
213  75 
176  68 
170  27 

58  85 


$6,253  46 


13,735 
34,793 
13,110 
10,334 
16.300 
6,910 
8,460 

8,065 

u,8or 

22,560 
14,817 

40.143 
21,120 
67,584 

8.096 
20.053 
18.100 

3,400 
12,070 

3,760 

2,166 
36.960 
59.136 
55,968 


28 
100 
40 
65 
100 
100 


41 

77 


100 
100 


100 
100 
100 
61 

loo' 

100 
100 


100 
97 

"si" 

66 


74 
90 

95 


44 


70 
9 
100 


68 


28 
100 
42 
65 
100 
100 


42 
77 


3 

100 
100 


100 
100 
100 
61 

"ioo" 

100 
lOO 


873.660 


SCHEDULE  A-2. 

.State  Highway  Fund. 

Cost  Report— Surveying  and  Plotting  Sproul  Routes  and  General  Bngineering  Ex- 
penses for  Construction  Work. 

June  1,  1911,  to  January  1,  1013. 


3.1 
.3 
3.7 
11. » 

8.6 


as 


m 

3 

.  o 

o  ^« 


03. 

I 

■a 

s 

l-l 

A 

cn 


V 

O 

'5 

a 
s 

*^ 

Ui 

O 


.54.032 
11.4 

9.3e 

38.44 

14.9 

81.5 

42.1 
6.8 
?6. 
26.6 
28.42 
22.3 
3». 
S&.M 
21.60 
41.19 
34.72 
44.25 
26.77 

n.T 


$56  68 


37  00 
67  00 

"66  OO" 
58  40 


63  43 


^86  45 

60  32 

49  eo 

63  32 
57  76 
43  €2 
GCy  37 
45  82 

43  77 

62  59 

61  19 
67  60 

63  19 

44  19 
40  66 
66  42 
35  78 
63  43 
39  29 

asM 


s 

o 

d 

03 

o 

o 


District  Engineers'  Offices. 


■*-< 

e 


o 


I 

d 


HanrltlMUg  Office. 


i 

bit 

3 

-4-3 

a 

o 

« 

p. 

o 

s  chect 

mile 

•ft 

u 

S 

A 

6 

g 

0*  OS 
■M  bo 

O 


bo 
a 

■3 

•8  . 

a 


P.  M 

a  s 

03  O 
■4-» 

a  « 
'^^  a 
^1 

■ 

d  d 

*a  O  O 


4> 

I 
o 

OQ 
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$4,748  80 
668  OA 
468  S9 

2,4:U  02 
860  66 
1,874  25 
2,751  90 
311  59 
l,,7r6  32 
1,664  93 
1.739  02 
1,507  57 
2.464  69 
1,588  36 
882  06 
2,324  28 
1,242  40 
2.006  70 
1,051  90 
1,7^82 


19.82 

714  87 

$294  66 

117  yo 

11.4 

10  36 

30^44 
14.9 

"iiss" 

11  47 

^34 
170  86 

mm 

136  90 
688  40 

39.7 

1:9.2 

s  ^ 
16  36 

.i.06  95 
477  86 

aoe  25 

41. 

.ST).  94 

7  72 

316  25 

298  50 

21.69 

6  07 

131  69 

i"  -  

40.982 

6  89 

281  90 

28.1 

9  25 

259  98 

126  86 

46.25 
,  14. 

10  fJ7 
7  84 

489  15 
i        100  70 

9.6 

7  a 

^        72  09 

2.26 
11.4 


11.9 


8.75 
22.4 


21,69 


37.56 


^  £6 

6  317 


8  65 


9  .^f> 
9  38 


$19  35 

72  68 


188  98 


8  51 
796' 


83  98 
209  95 


1S4  63 


SCO  00 


$6,124  04 


802  89 
118  IT 

3  45 


1,612  65 
97  6S 
669  38 


21  88 

"'ii'sr' 
m9T 


$7.136  91 
878  66 

m  23 

3,173  25 

1.273  62 

1,501  57 
2/JS:i  82 
311  50 

8.766  70 

8.068  se 

2,298  40 
2,009  17 

8.885  19 

1.886  85 
1.220  26 
2,606  24 
1.602  38 

3.767  66 
l.ier  50 
2,047  96 


CO 


,0i> 


1.3 
3.3 
1.05 
.7 
.7 

i.m 

2.1 
6.2" 


10.67 


0.85 


44.76 

24. 

21.05 

11. 

16.919 
17.06 
57.65 
33.509 

26.716 
26.21 

12.077 

34.rK)9 

17.315 

.33.51 

14.793 

21.427 

26.877 

84.192 

16.392 

28.304 

12.17 

24.66 

24.31 

;18.f?28 

46.66 

37.26 

25.:i8 

30.86 

47.20 

21.05 

56.(f(j 

26.51 

40.076 

43.12 

41.664 
80.006 

IS.  43 

17.5 

56.07 

61.88 

17.23 

89.87 
87.61 


29  80 

43  04 


34  12 
34  12 
80 
21  &> 
60  16 
20  37 
44  48 

Is'if 


41  40 


l»69 


45  96 
40.15 
43  43 
54  40 
41.15 

39  51 
49  30 
42  92 
4.'>  44 

49  25 
85  28 

'41  m 
50 

66  23 

46  64 

42  a5 
102  38 
45  87 

72  m 

f)l  48 
76  35 
51.54 
74  49 
70  19 
38  89 

29  74 
42  (12 

30  .58 
63  33 
33  05 

40  93 

.'?3  a*? 

50  50 
38  45 
29  42 
44  48 

41  55 

47  29 
37  27 

42  25 
50  96 

48  21 
65  94 
40  40 
42  47 
40  06 


2,057  20 
1,143  00 
91  ;i  S2 
r)08  40 
696  16 
€74  04 
2,942  14 
1,488  34 

!)';o  ect 

1,622  98 
988  49 

1^438  70 
926  56 

2,219  16 
090  21 
900  87 

2,646  97 

i,m  05 

1 ,740  23 
m  19 
1,271  18 
1,311  02 
4,114  91 
1,814  76 
1,108  12 
1.081  95 
1.218  i)G 
2,992  81 
eS)5  70 
2,318  84 
891  53 
2,023  97 
1,657  91 
1,172  68 
1,H-'?;  28 
1,104  38 
2,794  54 
686  89 
739  45 
2,857  46 
2,24180 
1,136  07 
1,124  3*/ 
l.OOr  62 
1.101  19 


44.76 
24.77 
21.05 
11. 

8  98 

399  62 

83  76 

10  85 

8  07 

9  29 

268  74 

160  94 
102  24 

24.77 
21.05 

S  61 
7  92 

213  33 
166  W 

82  88 
126  79 

"'"i^8B8"99* 
010  72 

67.65  1 

^  ! 

 T"" 

26.710 
20.21 

9  06 

"is  si' 

10  79 
7  49 

622  07 

9i"57' 
886  41 
190  33 

10.80 
26.08 

7  11 
4  44 

77  42 
115  92 

062  62 

14,432  09 

 n'.^r 

3a.  51 

14.798 
21.427 
24.877 
34,192 
16.39S 
28.804 
12.17 
24.66 

""sir 

7  65 
27  09 
13  70 

7  90 
i:^  25 
12  57 

 iio  03 

256  44 
400  87 
203  56 
106  05 
468  02 
206  15 
431  61 
122  42 
238  71 

"17.4"' 

""7*76' 

 m'w" 

 iifoo" 

144  11 

14.8 
21.42 

6  32 

7  27 

93  55 

155  70 

81  52 
78  53 

83.95 

0  46 

219  45 

661  19 

15  25 
10  06 

9  68 

24.66 

8  41 

207  50 

Si  90 

24-.  31 
3.242 

15  42 
17  17 

374  99 
65  66 

8.24 

4  96 

10  18 

40  34 

119  20 
23  67 

41.26 
26.03 

ii  66 

7  76 

480  71 
201  29 

------ 

118  00 

85  48 

 u'li" 

22.35 
19.14 
27.56 

"io'S" 

8  47 
14  10 
12  66 

 Sim 

189  34 

47  34 
511  S2 

132  69 

348  88 

9.92 

10  79 

107  10 

409  87 

275  06 

im  90 

54.89 

S4» 

406  ^ 

21.81 

016 

ISl  07 

C82  47 

142  43 
93  41 

41.654 
80.6«!8 
4.03 
5.48 
12.25 

27'i9" 
17.23 

7  58 

11  06 
46  78 
14  10 
7  12 

11  39 

816  05 

294  19 

819  51 

134  25 

300  51 

 fiTao 

201  17 
87  23 

330"68" 
196  33 

6.48 
'"2[66" 

6  89 
"12"^" 

88  14 

at^mmm  mmm 

 S'ie" 

629  78 

 mil' 

1,28»38 
18905" 

 mis 

27.83 
31.42 
2.06 

17  01 

11  24 

12  44 

478  58 

353  39 
1         a4  83 

2,540  68 
1,625  10 
1,333  31 
826  43 

696  16 
2.498  OS 
4,004  98 
1.433  34 
1.062  22 
2.371  43 
1.235  74 
14.432  09 
1.4.?8  70 
1.347  61 
2.619  71 
1,266  15 
1.428  66 
2,745  (j2 
2.901  9li 
1,395  20 
2,171  84 
1.061  61 
1,717  .39 
2.7!'^^  00 
4,227  03 
1.814  7(1 
2,047  66 
1,306  91 
1,218  PO 
3,2V4  51 
1.440  02 
2.834  a-» 
1,882  SO 
2,299  95 
2.958  37 
1.997  r8 
3,111 
1,632  82 
3.804  14 
764  32 
826  68 
3,284  93 
4,332  86 
1,332  40 
1.760  94 
2,312  14 
1,136  08 


CO 


SCHEDULE  A-2. 


Route  Ko. 


70,* 

n, 

72, 
74, 

T6, 

77, 
78, 

79, 

89, 
81. 

82. 

as, 

81: 

85, 
89 
87, 
88, 

•0, 

W. 

92. 
93, 


01 


s 

E 

OS 


3 
"55 

S 


>) 


a; 


.  O 


c 


p. 
o 


4^ 
3 

O 


P. 

-4-3 

Of 

O 


s 
a 

o 

"a 

I 


E 


4J 

CR 

o 


Dtotriet  Enginem*  OfBees. 


o 
a 


O 


C 


C 


a 


a 


o 


Hftniiburg  Office. 

bo 

locked  ai 

c 

•5  2 

'.3 

% 

X 

si 

0*- 

ais 

"J  c 

6- 

Total  cost 
aud  tracii 

S6.9S 

55.41 
18.84 
21.49 
31.72 
37.67 
17.61 
42.56 
21.94 
22,53 
29.47 
27.43 
16.14 

n.m 

39.66 

12.90 

40.. 

37.87 

24.5 

17.2 

CS.29 

49.88 

16.37 

37. 

23.1 

29.09 

11.8 

55.28 


2.69 


85.30 

55.41 

18.84 

21.49 

31.72 

37.67 

15.02 

42.56 

21.94 

22.53 

29.47 

27.43 

16.14 

11.64 

.'^9.66 

12.9 

40. a4 

37.87 

24.5 

17.2 

CS.2r> 

49.88 

16.37 

30.07 

23.1 

29.09 

11.8 

55.S» 


45  69 


19  15 


50  61 

1,791  73 

48  96 

?,712  67 

53  99 

1,160  29 

75  14 

2,383  39 

50  03 

1.884  07 

31  i59 

474  55 

45  00 

1,915  36 

48  35 

1,058  86 

44  55 

1,('03  07 

24  47 

721  09 

48  ei 

1,334  15 

29  95 

483  42 

31  72 

SeO  23 

42  78 

i,(m  79 

20  97 

2'rO  53 

40  78 

1,645  07 

."^6  8:> 

32  29 

791  19 

55  15 

948  61 

3(3  09 

2,4(i3  ?S 

45  16 

2,252  42 

40  00- 

654  69 

25  49 

766  52 

47  28 

1,092  14 

39  07 

l.lf?2 

43  12 

rm  87 

48  SO 

2  404  12 

mio 


m  74 


52.48 

15  42 

809  47 

4.27 

12  50 

53  62^ 

31.72 

5  60 

177  57 

13.18 

10  47 

137  95 

15.02 

21  77 

327  07 

16.99 

12  21 

207  52 

21.94 

4  m 

89  U 

5.80 

284 

18  65 

27.43 

9  87 

257  00 

16.14 

11  28 

181  98 

4.07 

11  80 

48  01 

.10.88 

13  43 

582  78 

12.9 

6  15 

79  23 

40.34 

13  21 

5.33  15 

8.00 

28  79 

230  34 

24.5 

4  90 

120  11 

17.2 

6  72 

115  ao 

68.29 

5  77 

m  07 

43.98 

6  15 

270  68 

16.87 

6  51 

108  m 

7.5^? 

9  11 

fi8  52 

8.08 

7  0() 

2!).09 

8  07 

234  63 

11.80 

5  44 

64  25 

65.26 

887 

490  05 

244  73 
20  01 

"iiTo" 

 5'i5" 

 so'oo" 

65778 

8,94  36 
4^56  17 
127  94 
505  26 

i6.a> 

900 

148  78 

96  88 
•297  94 

88.86 

773 

258  07 

108  96 
877  89 

i7a9" 

"  581' 

100  00 

11  08 
67.13 

14  8*^ 
10  62 

175  06 
60O  95 

839  08 

I 


00 

o 


O 


2,066  46 
8,542  15 


1,213  91 

2,022  62 
2,mi  47 
2,;'17  2t 
1,60:5  67 

1.148  28 
1,226  .r> 
l,5f>l  15 

003  98 
715  18 
2,487  50 
343  76 
2,287  18 
2,503  28 
911  30 
1.164  30 
2,857  46 
2.523  10 
761  34 
967  78 

1.149  16 
1,397  45 

1 .nns  26 

3,486  12 


CO 


CO 


ti8. 
fl7. 
98. 
», 
100. 

loi; 

102, 

lO.t, 

104. 

105. 

106, 

107. 

106,» 

109. 

no, 
in, 

112, 
113. 
114, 

.115. 
118, 

117. 
118. 

n9,» 

120. 

m. 

122, 
12:?. 
124, 
125. 
126, 

m, 

128,  . 

129,  . 

130,  . 
1:<1. 

132,  . 

133.  . 
184,  . 

135.  . 

136.  . 

137.  . 
188.  . 
i:^9,  . 

140,  . 

141,  . 

142,  . 
148,  . 
144.  . 


18.75 

45.01 

60.26 

82.59 

87.80 

27. 3 

45.55 

.':8.64 

20.(i<> 

8:J..'63 

6:?.  77 
.33,316 
11.97 
27.83 
17.52 
2.5.17 
:?4.58 
30. 2.% 
20.78 
49.94 
18.4 
44.46 
48.612 
80.34 
22.42 
25.933 
31.55 
.34.776 
21.45 
11.011 
27.65 
17.11 
21.32 
33.092 
8.29 
40.82 
11.29 
19.78 
11.48 
11.19 
28.758 
55.903 
20.457 
23.92 

53.529 
02.349 
17.47 
18.48 


8.5 


5.78 


7.04 
1.81 


18.75 
45.f^l 

32.59 

:r7.30 

27.3 

45.55 

58.U 

20.66 

75.(;6:s 

63.77 
33.316 
11. f? 
27.8? 
17.52 
25.17 
28.8 
3(^.25 
20.78 
49.94 
18.4 
.77.4? 
40.  SI 
60.34 
22.42 
25.933 
31.55 
34.776 
21.45 
11.011 
27.65 
17.11 
21.32 
33.0<>2 
8.29 
40.82 
11.29 
19.78 
11.48 
11.19 
28.758 
5.5,?K>3 
20.4>7 
23.92 

(ij.o;; 

5:^.529 
6t2.340 
17.47 
18.48 


37  V 
46  27 
32  93 

42  65 
.36  49 
31  GO 

43  52 
41  25 

40  68 
72  flg 
S2  70 

41  61 

42  97 

43  82 
fiO  42 

40  et> 

66  79 

.6!»7  (Kl 

2,110  :^2 

1.389  85 
1,.^  94 

I         8f;5  72 
1.S82  59' 
2,418  76 

81  ^  51 
5.478  47 
2,(^85  (>;> 
1,386  24 

299  50 
1,219  41 

SS3  ;:4 
1.023  m; 

1,923  46 

18.76 
24.04 
60.26 
21.46 
15.00 
8. 

.  45.. 55 
r.H.CA 
20.66 

4  71 
17  07 

3  90 
17  03 
17  00 

19  67 
8  70 
7  20 
7  .36 

88  38 

410  as 

23t  95 
365  59 
254  91 
157  to 

36 

■122  20 
152  04 

1 

1        119  09 
104  58 
210  81 
222  42 
SMT  91 
31  11 

6.40 

807 

58  06 

72  93 

620  35 

8.3 
33.315 

6.97 
27.88 

9  21 

7  35 

8  35 
80  03 

70  40 
244  70 

23  31 
567  48 

182  77 
489  97 

8.98 

718 

60  00 

0.07 
17.9 

7  (ici 
15  32 

U;S  00 
274  18 

68  16 

896  96 

186  75 
80  10 

46  4'i 

35  49 
58  78 

(iS  15 

74  m 

20  59 

41  05 
31  35 
80  74 
fjO  72 
76  83 
64  55 
28  81 
51  32 

41  12 
^  16 

57  06 
78  28 
49  02 
69  87 
44  09 
63  80 
51  27 
51  66 

58  67 
;?7  59 

42  95 

36  98 

m  74 

108  88 

485  22 
1,772  53 
50 

2.:'>25  81 
3,507  ai 
1,622  85 
78t  31 
1.064  51 
989  21 
2.807  Ti 
1.087  97 
8  to  01 
1,784  70 
4(ff  27 
1,094  26 
l,3f50  83 
■\i''>  (jt> 
2,320  23 
883  m 
969  59 
687  38 
498  48 
1,8'^5  18 
2,86<>  (K) 
1,050  74 
1.403  07 
2,444  63 
2.29S  85 
2,304  57 
1,183  50 
1*718  78 

10.45 

1818 

160  01 
44  96 
303  49 
1,096  fjfl 
449  97 
118  40 

18.4 
45.28 
40.81 
14. 

16  49 
24  21 
9  61 
810 

248  21 

70  92 
1,605  89 
4,509  56 
1,101  27 

16  95 

62  93 
75  94 

442  on 

13r  45 

5.79 

678 

88  88 

18.305 

34.776 

21.45 

11.011 

27.66 

17.11 

21.32 

33.092 

8.29 
87.62 
tl.88 
16.75 

8.44 
11.19 
28.758 

6  88 
33  89 
18  81 

7  01 

10  85 

11  51 
9  01 

26  56 

13  13 
16  84 

14  75 
18  14 

27  47 
708 

24  45 

126  17 
1,178  56 
809  00 

77  22 
300  00 
197  00 
193  22 
878  87 
108  00 
633  42 
166  CO 
303  85 
231  93 

78  45 
703  27 
250  00 
162  19 
868  18 

34.79 

10  48 

364  52 

183  97 
158  78 

27.64 

7  77 

216  05  1     1,644  12 

436  74 
127  84 

33.00 
8.S9 

10  92 
12  08 

361  29 
100  00 

2,030  01 

"86*29" 

62  60 
499  41 
1,773  22 
1,838  87 
888  7ft 

6.08 
29.13 
8.84 

9  5t> 
9  56 
8  88 

58  06 
278  02 
34  34 

44.469 
17.47 

18  94 
10  52 

75;i  44 
183  90 

785  38 
2,e!?9  76 
2,383  20 
1,906  25 

1.842  27 
l,3:?:r  43 
2,409  96 
2,8tl  02 

992  .'5 
6,006  82 
2.162  06 
1,813  71 

809  78 
1.776  87 

883  34 
1,191  06 
2,691  60 

186  75 

714  36 
1,817  48 
1,538  20 
3.969  51 
5,700  44 
6,293  75 
1.8a5  58 
1,081  46 
1.115  :8 
4,534  82 
1.508  7? 

92:i  23 

8.843  87 
804  47 

1,72.3  22 
2,72S  83 
W4  60 
5,001  66 
1,0.W  21 
1,273  44 
919  31 
671  88 
2,538  45 
3,316  00 
1,218  93 
2.272  05 
2,497  13 
2,868  88 
5.109  85 
8,288  81 
2.868  68 


CO 


SOHBDULB  A-2.— Ck^ntinned 


* 

a 

n 

Dlitrict  SngixMers'  OiBces. 

Harriaburg 

Office. 

>> 
V 

B 

1 

C  ss 

t 

00 
V 

• 

al  number  miles  su 

IS  in  alternate  lin 

miles  siirveyetl 
ute. 

t  per  inile  alternat 

t  per  mile  main  ro 

al  cost  main  rout* 

al  cost  alternate 

miles  plotted. 

t  per  mile  plotting 

al  cost  plotting. 

miles  checked  and 
aced. 

t  per  mile  check- 
g  and  tracing. 

otal   cost  checking 
and  tracing. 

tost  Qngineering  and 
tion  incidental  to  c* 
tion. 

;al  cost  of  route. 

-t-» 
o 

dS 

OS 

o 

» 

o 

0 

•4.3 

.  u 

Q 

a- 

o 

i 

a 

a 

Eh 

o 

& 

■ 

'A 

148, 
148. 
14T. 
148. 
1«, 
1». 
ISl, 

ifie. 

m. 

154. 
156, 
IM. 

Mr. 

ISO, 

1«. 

168, 

tm. 

Ml. 

1«. 
1». 

ITO. 

& 


8.08 
36.84 
4Q.61 
30.689 
27.248 
17.77 
18.17 
25.24 
88.04 

4.32 
19.95 
31.03 
31, 
33.7S 
14.1 
14.33 
48.49 
31.98 
29.58 
38.03 
30.51 
S9.6 
35. 
62.1 
67.93 
41.77 
58.7 

9.9 


1.6 


8.08 

40.61 

27.248 

17.77 

18.17 

25.24 

36.04 

4.32 
19.95 
31.0-J 
31. 
33.76 
14.1 
14.33 
46.89 
31.98 
29.68 
32.08 
32.11 
29.« 
34.2 
44.5 
62.13 
41.77 
68.6 

9.9 


49  00 


61  95 


46  25 
58  18 
45  74 


60  46 


AS  16 
68  9Ci 
06  80 

54  63 
35  70 
01  87 

55  06 
43  68 
58  17 
25  89 
39  63 
5^0  GO 
71  46 
42  51 
76- 00 
8.5  45 
4{>  00 
80  77 
85  98 
37  .55 
66  49 
60  70 
47  96 
63  29 
ry8  59 
27  76 
a  47 
49  79 


2.504 
2,685 
1,673 
972 
1,009 
1,000 
1,101 
1,065 
111 
790 

1.  :)*po 

2,215 
1.434 

1,071 
1,224 

2,  ;e5 

2,583 
2.541 
1,20® 
2.199 
1.600 
1,640 
2,816 
3,054 
l.ir)9 
2.707 


73 
76 
98 
53 
(yi 
15 
47 
33 
58 
85 
77 
21 
U 
78 
68 
58 
74 
12 
92 
76 
80 
77 

30 
39 
30 
08 
12 

m 


90.689 

id9r 

619  84 

11.86 
18.17 

5  15 
18  84 

61  11 
333  23 

302  74 

87S77 

17.48 
81,09 
31. 

14  68 

9  15 
16  27 

S66  66 
«8  90 

601  42 

2.013  25 
324  02 
178  66 

14.1 

14.33 

41.44 

31.96 

2^.66 

16  45 
6  67 
9  80 
8  44 
678 

232  06 
94  27 
406  41 
200  83 
193  14 

7.96        7  68 

66  40 
894  01 

79  88 

2,861  82 

228  69 

3^.11 
23.82 

3.->. 

8  50 

9  43 

7  e^i 

978  16 
2S4  83 
MB  6S 
948  09 
58  74 

696  01 



37  00 
442  21 
905  97 

47.3     i     7  28 
9.         26  87 

1 

1 

885  68 

56  00 

88.90  j     7  86 

886  46 

91  88 

445  73 
2,604  76 
2,685  08 
9.198  8r 

972  64 
1,160  26 
1,^  44 
1,101  33 
1.942 

111  86 
3.050  02 
2,178  13 
2,888  :i2 
1.434  78 
1,308  74 
1,446  66 
3.706  62 
2,868  06 
6,006  88 
1.202  75 
3.296  16 
1.725  60 
1.945  88 
3.802  29 
3.758  99 
1,160  06 
8,148  40 

488  57 


119. 
1T4, 

175, 
176. 
177, 
178, 
179, 
189, 
181, 


184, 

185. 
186, 

m,* 

188, 
189. 
190, 

m, 

198, 
198, 

iw. 

196, 

800, 
•01, 
202. 
806, 


soo'. 


«9, 

210, 

911. 
212, 

m, 

914, 
915, 

216. 
217, 
218. 

n9. 


83.8 
82.6 
29.04 
36.01 
46.14 
19.75 
9.69 
17.7 
42. 
11.68 
80.39 
31.28 
11.56 
28.79 
27.72 
38.606 
61.89 
87. 
45.66 
68.0fi9 
69.006 
34.978 
37.7<04 
12.37 
53.69 
29.76 
44.81 
44, 8S 
32.42 
19.61 
17.03 
17.86 
.'?6.22 
12.42 
21.19 
28.96 
29.75 
12.01 

19.  arr 

17.57 
28.99 
48. 

87.064 

30.92 
23,3 
34.33 
68.479 


1.6 


18.6 


10.95 


22.07 


1.49 
.5 


1.9 


83.8 
30.9 
29.04 

36.01 
46.14 

19.75 
9.59 
17.7 
42. 
11.58 
30.39 
17. 

ii.r)6 

28.79 

27.72 

38.605 

50.94 

27. 

46.55 

68.050 

69.005 

34.978 

37.7W 

12.37 

53.69 

29.76 

44.81 

44.82 

32.42 

19.61 

17.03 

17.86 

14.15 

12.42 

21.12 

28.96 

29.75 

i2.oa 

19.:i7 

i7.r>7 

28.39 

46.61 

89.684 

30,92 

23.3 

34.33 

58.079 


46  81 


66  78 


40  60 


28  04 


"72  66' 


85  79 


58  52 

1,977  9f 

49  14 

1,518  42 

78  38 

2,129  60 

29  60 

1,066  00 

rj6  86 

2,623  50 

51  42 

1,015  55 

69  17 

663  36 

56  36 

979  91 

40  20 

1,673  30 

64  48 

760  90 

07  12 

2,089  94 

66  78 

1,163  20 

36  17 

my  59 

24  89 

rn  04 

81  14 

573  70 

41  17 

1,.589  25 

41  48 

2,112  90 

52  85 

1,426  87 

35  18 

1,601  89 

40  29 

2,741  80 

88  34 

2.262  41 

06  56 

2,;?28 

40  55 

1,529  30 

48  67 

600  90 

36  41 

1.PCj5  00 

44  93 

977  78 

85  00 

1,!m  44 

26  60 

1,182  61 

59  50 

1,929  25 

46  02 

iK)2  41 

49  49 

842  74 

48  16 

860  20 

28  32 

400  73 

20  12 

249  88 

82*14 

678  79 

49  67 

1,435  30 

26  12 

777  26 

36  23 

435  i:^ 

.38  10 

737  85 

46  44 

1,892  43 

;n  02 

880  63 

45  60 

2.120  94 

44  61 

1,626  06 

53  66 

■\,m}  70 

54  29 

1,264  85 
1.488  18 

45  20 

86  79 

1*096  95 

74  90 

1. 

8  09 

8  09 

""W  22' 

38.01 

7  83 

281  76 

449  99 
164  71 
89  0r 

17.7 
tf. 

11 
8  22 

202  14 
845  80 

i7.n 

866 

151  88 

894  98 

210  49 
113  65 

21.676 

59.94 

27. 

12  16 

16  84 
11  15 

26?  25 

857  63 
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SGHEDULB  A4L 

State  Highway  Fund,   Statement  of  Maintenance  Expense, 
June  1,  ldl2  to  January  1,  1913. 


Dauphin,  

Northumberland , 
Northumberland , 

Montour.  

Montour,  .....^ 

Columbia,  -  

Oohimbfa,  ... 

Luzerne,   

Luzerne, 


Lackawanna   

La<!kawanna.    -  

Wayne   

Pike.    

Wayne,   _   

Ptte   

Susquehanna   

Irfiekawanna,   —  

Wyomtnr   

Susquehanna, 
Luzerne,   

Susquehanna, 
Wyoming:, 
Bradfora,  ... 
Wyoming-,  .. 
Bradford, 
Susquehanna, 
Bradford,  — 
Oolninbia,  .. 
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Lycoming,   

Northumberland,   —  

Lycoming:,   _  

SulUvan,   
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Lyeominf   

Tioga  —   

n    I/yfomtDff,  —   

Tioga    — 

22  Tioga  — 

23  Ch'nton ,  — 
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24  i  Snyder,   ~— — 

Union.   

25  j  Snyder,  

26  Snyder.  -..«_..-.«——-——■——•— 
1  Union   

27  Ontre  .  — — 

Union,   

28  Mifflin,   

Snyder   — — 

20  Centre,   

Mifflin   — 

90  Pierry   

Cumberland,     

31    Juniata,   —  

Perry ,  .  -     - — — — — - 

82  Juniata,  — 
Mifflin,   

83  HunttngCkW, 
Mifflin,  . 
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SCHEDULE  A-^-^nti&ned. 


Route  Number, 

Oonnty. 

■ 
- 

Total  mileage  in  route. 

Miles  worked  in  each 
county. 

MsfnteiiaiK 

. 

O 

,Q 

OS 

seEacpenae. 

03 

Total  maintenance  cost. 
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37 

38 
89 

40 

41 

42 
48 
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46 
47 
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49 

00 
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52 
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54 

6& 
56 
87 
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59 

69 

61 

m 

63 
64 
65 

^ 
67 

66 

69 

70 
71 

72 

FrankUn,   ,  

14.8 

8.5 

13,868  39 

2,787  55 

16,655  94 

Fulton.  «  

Fulton    

Bedford  

21.427 
24.9 

2. 
18.99 

1,302  67 

388  09 

1,600  76 

Fulton,    

34.192 

7,728  9r 

2.524  77 

10,253  74 

5. 
4. 
10. 
9. 

16.4 

1,92813 

900  07 

2,919  80 

Cumberland,    

28.3 

6,156  17 

91  54 

6,247  71 

Franklni,   .  

24.68 

45 

45 

10. 

Franklin,   

24.31 

],ti33  87 

371  11 

2,004  98 

9. 
28. 
12. 
17. 
15. 
12. 

9. 
14. 
10. 
15. 

Juniata,     

Bedford,   _   

58.62 

6.447  11 

1,664  96 

8,112  07 

46.06 

1,717  10 

83  94 

1,80104 

Bedford,  —     

37.26 
85.88 

3,853  87 
825  47 

1,878  40 
7« 

5,732  2T 
882  58 

89.88 

47^26" 
21.05 

8,271  86 

8S5  4S 

4,137  29 

l.i5j"24 
906  40 

20. 
14. 
24. 
11.5 
9. 

10.53 

20. 

21. 

5. 
16. 
19.25 
19. 

9.5 

6. 

9. 

9. 
2S. 
14.7 
10.73 

1,005  48 
880  24 

87  76 
6816 

Somerset,  .  

Blair.    

56.66 

4.868  06 

371  22 

5.239  28 

Cambria,   

26.61 

4,303  93 

1,418  42 

5,722  35 

io.m 

4,700  K 
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4,986  77 

48.18 

4,998  88 

ijai'd 

6,848  28 

39.86 
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3,234  62 
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8,461  74 

456  92 

8,918  66 

Clinton,  

26.608 

11,066  9r 

9.822  94 

20,889  91 

Jefferson   

591006' 

6,904  39 

516  50 

7,420  95 

Jefferson .   ,   

18.43 
17.50 

14.22 

16.17 

18. 

27.5 

23. 

10.  a> 

7.69 
5.88 

12.61 
13.96 

i7.ett 

19.51 
16.13 
9. 
15. 
18. 
28. 
18. 

1.555  87 
922  40 

23  00 

1.578  87 
922  40 

« 

T         1  o 

56.07 

5,472  49 

406  00 

5,878  58 

Jefferson,  -- 

61,88 

4»084  10 

27516 

4,338  26 

17.28 

8,888  86 

»41 

8,906  69 

27.83 

4,314  22 

430  34 

4,744  56 

Clarion ,   — —  

39.27 

6.329  81 

174  58 

6,504  39 

27.51 

7,028.88 

4U  10 

* 

7,410  98 

Wes^tnioreland,   

35.36 

2,762  76 

482  18 

3,244  94 

Armstrong,   — -™— .  

55.41 
18.84 

5,065  56 

86  89 

5,151  86 

8.51 
11.21 

21.49 

3,654  83 

340  47 

3,9X>  30 

3i.78 

14  48 

U  48 
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10"^ 

110 
Ul 


Butler, 
Mercer, 
Mercer, 
Butler, 

Venjinffo, 
Allegheny, 

Beaver,   

Beaver,   

Lawrence, 

Beaver,   

Butler,   

Butler  

Lawrence, 
Lawrence, 

Mercer,   

Lawrence,  -■- 
Crawford, 

Mercer  

Crawford, 
Crawford, 

Erie.   

Crawford, 

Erie  

Erie,   

Erie,   

Erie,   

Warren,   

Crawford, 

Warren.   

Venango. 
Crawford,  - 
Venango, 

IPorcRt  _ 

Venango,  ... 

Clarion,   

Forest,   

Forest,   

Warren,   

Warren,   

McKean  

Warren.   

McEean,  — 

Elk  

McKean,  ... 
Elk, 

Forest,   

Cameron, 

Elk.   

Cameron, 

McKean  

Potter,   

McKean, 

Potter,  

Potter  

Tfosra,   

Potter,  

Tioga  

Potter.   

Cameron. 

Clinton,   

Clinton,   

Lycomuig,  . 

Tioga.  —  

Centre.   

Allegheny, 
Washington, 

Greene  

Washington, 

Greene.   

Greene,   


16.14 
11.64 


39  66 
12.90 


40.84 


ar.87 

34.50 
17.20 


68.29 


49.88 

16^87' 

"36]07" 
23^6" 


22.46 
10.2 
10.2 
t^.94 
14.44 
4.11 
14.5 
8. 
10. 
10.27 
17. 
15.21 
8.88 
0.48 
S.82 
11.64 
19.3 
19.08 
12.5 
14.5 
22.21 
21. 
13.7 
20.5 
16.2 
38.3 
20.7 
21.1 
19.9 
5.9 


29.09 
11.80 


55.26 
18.75 


45.61 
32^59' 


14.83 
5.5 
24.57 
15..59 
7,20 
10.2 
15,9 
11.2 
29.1 

ir.i 

17.8 
16.6 
24.9 


4.374  9i 
858  65 


2,9?i(»  36 

100  82 

3,147  18 

2,969  36 

197  38 

3,166  74 

2,761  09 

135  69 

8.886  78 

2,701  80 
1,074  19 

28  70 
322  S6 

2,790  50 
1.386  45 

2.749'  46 
135  (iO 

274  94 
7  14 

3.024  40 
142  74 

888  5L 

882  67 

1.18018 

9i>l  00 
1,478  35 
1,428  65 

680.10 
51  80 
2S3  73 

1.472  60 

1,530  15 
1,682  38 

2,889  75 

463  60 

3.293  36 

1,449  13 

'mm 

2^61638 
"849  09 


37.80 
27.80 

45"55 


58.64 
20.66 


75.063 


26.7 

10.32 

20.2 

2;li 

8.9 
14.1 
9.68 

17. 
15. 
21. 
14. 
17. 
20. 


TPO'  65 
205  92 

1,016  25 


405  70 
"»'57 
239"S 
212  79 


131  37 
3,005  47 

109  66 
17  95 


1,^2  71 

"mis 

"2i9i2*74' 


788  88 

"'672'i6 
2^533"56' 


506  04 

wi'io' 


4.465  68 
1,440  30 


8.18418 


68.77 

33.315 


11. 
16. 

26.5 


n.97 


27.83 
17.52 
25,17 


ii.9r 

12.76 
15.07 
17.52 
88.17 


1,102  14 
4.888  11 


486  85 

75  98 
"28  04 


568  96 
68  92 


420  02 


180  23 

1.320  27 


2.192  30  I 

'l^9a4"48 

973  55  1 
8,188  88  ( 


76  69 

"93'T2 
579U 
18  }9 


1,854  83 

"'niw 

"2l255"?6 

"iioeiss 


931  02 
3,211  39 

i.265  19 
1,034  88 


2,318  75 
8J07  88 


1.281 18 
"  748"i 

2,5ei*54 


5.03t  r4 
1.509  22 


5,616  14 


1,282  37 
6.208  38 


2.268  99 

Vois'so 

1.551  66 
8,118  88 
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SGHEDULB  A-^— CMtiiiBed. 


Maintenance  Expense. 

• 

1 

• 

• 

* 

a  . 

a 

1 

Route  Num 

1 

Total  milee 

Miles  worl 
county. 

Labor. 

Materfial. 

Total  mail 

m 
lis 

m 

119 

m 

118 

.119 

ISO 

m 
m 
m 


m 

12& 
196 

m 
m 

m 

130 

m 

132 


134 

m 

ISO 

w 


138 
180 
140 

in 
u» 

144 


145 
140 


Payette   

Greene,   .  

Fayette,    

Washington ,   

Wasington.  _  

Beaver,  ™. 

Washington,  ..m— ~ 

Fayette  

Fayette,   

Westmoreland,  . 
Wasblngton,  ... 
Westmorland.  - 

Bedford,   

Somerset,  - 

Westmoreland,  —    

Allegheny,    

Westmorland,  — -  — ^ 

Franklin,  „   

Hnntingdon   ^  

Franklin   

Pwrry    

Adanm,    

Cumb^and   .  

Tork.   I'lIIIIIIII"™  

Cumberland,  ___   _ 

York,      

Adanw   

York,    

York,   — 

LancastaTt  —  

DanpWn, 

Lancaster, 
Delaware, 
Chester*  . 
Delaware, 
Delaware, 
Chester,  . 
Dd  aware, 

Chester,   

Delaware*  — 
Lancaster,  ... 

Chester, 


28.80 


36.25 
•217.78 


49.94 
18.40 


87.42 


00.34 

s&.iso 


13.8 
18. 


10.45 
23. 7i 
20.2 
1S.4 


24.8 
6. 


1. 
19. 


34.8 
«l.48 


11. 


27.65 

ir.ii 


21.32 


3R.002 
8.20 


40.82 
11.29 

io^Ts' 

11.48 


11.10 
28.788 


Lancaster,   

Lebanon,  ... — — — — 

Lancaster,   

Lebanon.    

Dauphin,    

Lebanon.    

Dauphin ,   

Lebanon  —  —  

Schuylkill,  ™  

Lebanon  -.— 

Schuylkill  -   

Berks ,   

Chester  —  

Delaware  —  

Lancaster,   —  — — — 

Modtgomery,  —   

Chester,  ^.  -  -   

Montfinnery,   — 

Chester,    

Delaware   

Montgomery.   

Montgomery,   -   

Berks,    


29.79 
15. 

9. 

9. 
II. 

9.5 

1.5 


2,966  20 


1,9^01 
1,212  88 


1.371  99 


683  43 


874  04 
242  60 


98  68 
8818 


141  05 

"'to'os 


Ton. 


7. 

2. 


66.908 

ao'ifi*" 


64.95 


62.349 


16.49 
8.0B 


89.81 


10. 
4. 

8. 

11. 
2.5 
2. 
4.8 
4. 

rr, 

5. 
14. 
4. 
9. 
5. 
4. 


9.583  36 
1»0B6  74 


3,554  orr 


1,459  77 


2,722  97 
48168 


2.278  20 


645  46 
1418  88 


15.00 
28.92 
18. 
7. 

10.0 
12. 
8. 


18. 


.84 


10. 


6.6 
8. 


8,61814 
1,288  56 

"o'.m'fio 


28,730  G2 

A'si' 

"i^eioei' 


796  45 

8nra» 


168  81 

"9,967 '66 


780  97 
2308 


44  14 


660 
1,8K8  64 


14.950  17 


8.778  09 


1,798  90 
680  92 


1,90818 


808  90 

"iio'is 


3,196  24 


1.205  01 

y,i8o"» 


65  02 
380  12 


3,840  80 

""242"iw 


2,0a  19 
1,848  88 


1,513  04 


87,m96 

"'"So"* 


10,379  81 
1,89418 


8,718  88 

9^92519 


2.249  74 


2,746  00 
484  68 


2.322  34 


8,86884 


8.988  84 

"ilife'TO 


18,146  41 

''slioi'oi 


4,968  W 


1,859  52 
1.067  Oi 


1,006  28 
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County. 


*» 

a 
S 

a 

08 

a 
"a 


a 
I 


to  9 


Maintenance  Expense. 


O 

3 


-a 


DO 

o 

V 

Cf 

a 

OS 


a 

'a 


Berks,  —   

Chester,   .  

Berks ,   

Lancaster,   

Berks   

Lebanon,     ^ 

Bucks,    

Bocks, 

Montgomery,  

Bucks,    

Bucks,  ..  .........  

Lehigh,   -  

Montgomery,   

Bucks,  .  ................... 

Bucks   

Montgomery   

Bucks,    

Northampton,   

Berks,   

Lehigh  -  ... — 

Lehigh,  .... 


Montg<MflMIT>   —  

Lehigh.    

Northampton,   

Berks.  — -..-m-^  

Columlria,     ^. 

Northumberland,  

Schuylkill,    

Carbon  ^  

Sdiuylkm,   

Carbon,   .  

Lehigh, 

Okibon,    .... 

Monroe,  .....  

Monroe, 

Northampton,    

Monroe.    

Northampton   

Monroe, 

Pike,   

Lamwanna,   

Monroe,  ..........  

Wayne,   

liuane,  ....  

Monroe,   

Carbon,  .....  .  

Luzerne,  ....... 

Monroe,   —  

Wayne,   

Pike, 


4U.51 

361029' 

"27!248' 
17.77 


8. 
24. 


18.17 
26.24 


36.04 
4.88 


19.95 

si."68" 
a.'"" 


14.1 
U.88 


48.88 
81.96 

29^68' 

li'n 

29.60 
"34I2" 


18. 
8. 


17.77 


9. 
T. 


8.82 


21. 


IT. 
18.2 
8. 

10.8 


9. 
18. 


17. 


Lackawanna,   

Wayne,  — .  

Waye, 


Lackawanna,  .. 
Susquehanna.  . 
Northompton« 

Union,  

Lycoming,  ..... 

Luzerne,   

Sullivan  

Wyoming, 


Bucks,   

MontgCMnery,  — .... 
Obester.  ^^.^^^^^^^ 
Delaware, 
DdawavSf 

Allegheny.   

Washington,  

WiMtawwIiaa,  


44.5 
62113' 


68.8 


9.9 

88.8 


30.9 
29.04 


88.01. 


48.14 


9. 

18.9 
10, 

18. 
8. 
8.7 
8. 

18.8 

9. 
18. 

5. 
86. 


1,918  20 


37  47 


1,9S5  67 


287  66 
880  16 


2,420.78 

"sas'io" 

~i^fi04~^ 


1,136  28 
60  00 


138  90 
i~M9~G0 


1,423  91 
910  16 


3,885  90 
8,660  27 
8*990'k 


1,088  12 

t,m7o 


1,969  12 
2^e24'98 
8*888'« 


219  62 

48879' 

88  56 


2,420  78 
""977'36 
2^644  84 


4.106  58 


mio 


283  25 
222^90 


8,078  U 


2,242  3V 


12.5 

16.5 

3. 
17. 

8. 
81. 

8. 

8. 

8.8 
88. 

6.7 
22. 
17. 
15. 

6. 


3,900  35 

4,078  87 

3,216  97  !       105  89 
....!  !  

3,322  86 

\ 

5,114  17 

5,879  65 

3  06 

5.882  71 

1.884  08 

i7  2ar 

1,81188 

8,887  91 

5,918  91 

.8,09018 
8,888  86 

187  64 
4818 

3,147  89 

8^4  a 

7. 

8.88 


9.50 

tr.w 


1. 
7. 


48. 


19.3 
IS. 


4,674  67 
549  €9 


13  10 
2,759  67 


1,804  88 

88180 

1.89818 

1,808  88 

l*808  8r 

8,189  88 

468  61 

8.818  88 

96  84 
808  87 

.. 

87.46 

88.81 
887  88 

^888  8i 

888.87 

8.868  78 

4,687  77 
3.309  36 
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SC&iaDULE  A-3— Continued. 


OB 

Maintenance  Expense. 

ost. 

1 

• 

B 

d 

« 

Number 

County. 

mileage 

worked 
ity. 

* 

mainter 

Route 

Total 

Miles 
cour 

o 

CO 

Mate] 

Total 

182 

188 

1S4 
185 

18f> 

187 

188 

m 

m 
ise 

193 

194 

195 


196 
197 

198 
199 

200 

201 

202 

204 
-i05 
206 

1'07 

206 

909 

£10 
211 

m 

214 

816 
£ld 


Montour.    

Northumberland,   

CblniBbIa,  

Schuylkill,   

Luzerne,   -  

Schuylkill,   —  

Somerset,   -  - 

Westmordand,   — 

Allegheny,   

Westmoreland,   

Indiana,   «  - 

Westmoreland*  — —  1  

Armstronir,   

Clearfield,      —  ~ 

Indiana ,  ™-   

Jeff«*Boq»  

Armstrong,   - — -  

Adams,   

York,   

Cumberland,   

Perry,     

Fulton.  

Huntingdon,    

MiflBin,    

Fulton,   

Huntingdon.  --   

Janiata.   — .  

Juniata,   .  

Janiata,  -     

Perry     

Snyder,     

Dauphin.  — ■  

Tioga,  __   

Berks,     

Montgomery.   — -  — — — 

Montgomery.  ...^  

Dauphin,   

Schuylkill,   :  

Crawford,  

WaiTwi,   

Ciiester,   —    

Montgomery   ^  

Chester,  —  — *  

Montgomery,   

Armstrong,   

Beaver   

Crawford,  ~ 

Crawford,   .  — 

Venango,  

Venango .  — .  

WarTMi,    

McKean,   

McKean,  

McKean,   —   . — 

Bradford,    

Tioga,    -   

Crawford,  —  — 

Mercer .   —  ™-„-™^— 

Butler,    — - 

Clarion,  1  

Armstrong,  — —  

Chester,  —  

Lancaster,   

York,    


11.^8 
17.68 


11. 
10. 


r>6.92  ; 


10. 


11.56 
'38^605 


50.94 


8. 

11.80 
14. 

7. 
H. 

9. 
16. 
11. 

4. 
13. 
10.4 
10.8 


2,0f»:i  84 

m  04 


s  93 


68.08 

sir"" 


37.704 
12.37 


10. 

7. 
25.0 

5. 
19. 


68.89 
29.78 


44.81 


4. 
10. 
24. 

8. 
16. 

1.68 
18.908 
15. 

1.829 

9.68 
14. 
23.43 
17.47 
18. 


998  57 


4  55 

28958 

'496'^' 


2,480  84 

5^79751' 


2,284  81 


4,748  88 

2^654"  19 


19.61 
ir.88 

17.86 
14.15 


12.42 
21112 

'28^96' 


2».75 
12.01 
19.87 


IT.ffT 

'28^39' 


48.51 

30.92 


29.8 
12.4 
12. 

I. ^. 
10. 

4. 

II.  77 

17.86 

13.38 

5.4 

6.58 
12.5 

6.51 
14.2 

9.41 
13.6 
16.1 
10. 
14.7 

4.5 
10.81 
10.7 
17.21 
13.28 
21.89 

6.78 
12. 

8. 
18. 


13,411  99 
1,748  16 


3.407  88 
2,292  21 


8,210  14 
870  97 


48  90 
887*86' 


9001a 
TO4"« 


1,180  80 

"28821 


4,890  28 


1,182  96 
454  90 


1,893  68 

"ieo'si 


1,228  99 
8,7^07 

1,44:?  22 
85  02 


400  80 
775  77 

"3i2i9"95' 


44  57 
118  09 

39  00 


84  85 

iso'os" 


1,649  65 
231  08 
880  78 


1,M188 

'8^206'23 


584  13 
31  31 
122  27 


6,462  71 


2,642  93 
2,988  9(2 


211  99 

394'42' 


336  92 


2,0(«'  77 
671  04 


1,008  12 
3,227  87 

"4^444  04 


2,529  74 

Xiii'oi 


0,807  67 


5,888  06 
2^84040 


18,800  87 
1,74818 


4,590  84 
2,747  11 


5,103  82 
ia^'48 
'3^7e7"i8 


1,273  56 
8,89518 

i;m  8J> 

124  0^ 


405  65 
"84871 

'3i376"03 


182  84 


832  06 
1,711  86 


2,233  68 
282  80 
832  08 

2^158*50 

3^66265 


6,646  55 


3,474  99 
4,850  78 
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SOBBDULE  A-S— Omdnoed. 


Maintenance  Expense. 

• 

09 

• 

g 

• 

B 

& 

ite  Number. 

County. 

& 

08 

a 
S 

'3 

Miles  worked 
county. 

Labor. 

iterial. 

I 

*« 

1 

as 

0 

217 
218 

210 

220 
221 

222 

228 
224 

2x'-) 
226 
227 
2S8 


229 

2SC 

231 
232 

2;^3 


234 
235 

236 

237 
2:^8 

239 
240 

241 

242 
243 
244 

246 

248 

247 


Sullivan,   

Wyoming,  

Clarion,  

Venango,   

Centre.    

Clearfield,   

Clinton,  

Monroe,    

Blair. 


28.8 

Mlio 


58.070 

447ii' 


81.41 

26.00 
"2978* 

"is'so" 
'35.6" 


tt.885 
10.888 


21.06 
18.88 


23.8 


Cambria,   

Clearfield,   -  

Bedford,   

Cambria,   

Somerset,   

Gkunbria,   

Indiana   

Franklin,    

Fulton,   

Delaware,    —  

Montgomery   

Lehigh,   

Schuylkill,     

Susqueh  anna,   —  ^ 

Jiilegheny,   .■  

Indiana,   

Westmoreland ,  -  — — « 

Snyder.   

Adams,    

York,   

Adams,   

Luzerne,   

Wyoming,   

Lawrence,   ^  

Venango ,   *  .  

CHearfleld,  '7Z'SSSZZZiVi  IHH. 

Lnzeme,   

Gommiya,   

McKean,  „— — ™—  — «  

Potter,   

Clarion,  „ — . 

Jefferson,   

Crawford,  —  —  . 

Lawrence,   

Mercer,     

Columbia,   *  —  - 

Lycoming,    —  

Lycoming,   .«  — 

Montour,   .  —  . — 

Northumberland,   - .  

Union,  ...  ~  81.25 

Bradford,  :  i  

Wyoming,    26.4 

Washington,   —   15.65 

Beaver,   -  —  13.27 

Berks,    

Lancaster,  ^  —  27.877 

Blair,   

Centre,     — —  8.880 

Allegbaiy,   — .  ^- 

Butler   —   85. 

Allegheny, 

Fayette,   —  -  

Washington   —   48.20 

Clarion,   

Je^anm,    28.31 


4. 

18. 

2.1 

13.95 
14.81 

26.6 

9. 

5. 
10. 
10. 

15.0 
12.72 


80.77 

loleo 


8. 

15? 


1,202  90 
"2^8i8"57 


10,»85 

375  65 


2,289  S6 


820  78 

2,77271' 


12. 


11. 

8. 

14. ;> 

13.3 

'u.l' 

7. 
10. 


2,395  80 
'i59i"47 


3,657  85 
2,«e2  20 


40  82 


108  50 


10,182  88 

"  "  iio  43 


1,248  49 


njmm 

375  65 


o4 


U»,812  48 


98  05 

"si'To" 


325  78 
7S198 


8.49104 

""574*5 
2i592'52 


3,983  63 
8,^44  IS 


86.50 
88*22 


9. 
5. 
6. 
5. 

3.71 
10.54 
15.88 

14.27 

18. 

13. 
4. 
4.2 

17.24 
8.99 
7.79 
5.0 


23.13 

17. 

15.8 

8.81 
10. 

6. 

8. 

4.64 
18. 
15.65 
13.27 

8. 
10. 

2. 

5.7 


16. 

"l9?83" 
18.07 
11.2 
16.00 


902  33 
92188 


2,325  58 


8,822  98 

5i929"86' 
""666'96' 

i^tbTS' 


3,128  07 
2^080  37' 


0,806  00 


1,928  39 
1,359  50 
581  86 


omoi 


344  50 
270  85 


801  57 

"ao"^' 
iis'ao' 


410  80 


sfioao 


101  83 
266  68 


2,257  35 
2^6^82' 


10 
"4806 

581  00 


2  EO 
1764 


1,246  91 

i,m7s 


2,358  82 


3,524  68 

6,610  68 
""'578~79 
1^808  40 


«;688  08 
"2^23526 


^•714» 


1,928  80 
1,461  38 
848  54 


800  71 

"'iSlo 

2l2a>"68 


2,259  85 
'2^07i'30 
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SC?HEDULE  A-3— Continued. 


a 


210 


250 
2&L 


252 
i5S 

254 

258 

MO 

261 

268 

•m 

266 
2t7 
MB 

ro 

271 

272 

273 
274 

276 

m 

277 

278 

279 
280 

281 
282 

285 

2B4 

2B6 

186 

287 


Couoty. 


2 
a 


-4-> 


S 


1 


Maintenance  Eypeiwo. 


o 

OB 


It 


Columbia, 

Mootour^   

Norttiumbariand.  — 

\ork.    

Armatroog,  

Batier,  

Clarion,  — 

buciiB.  .  1.  

i<oreBt,  

Warren,   -  - 

PiJte.   

Wayne,   

Pike,    

Ureene",    

Allegheny ,  . . 

Wasningtou,  — 

Crawford   

hrie  — — — 

Montour,   

Morthiinit>«rland,  .. 

Blair.    

Huntingdon ,   — ... . 

Huntingdttt,   

Mifllin,   - 

Clearfield  

Indiana,  

Susquehanna ,   

ii'ranklin,  _   

Beaver,  — — 

Lawrence,  _  — 

Lycoming.   

Potter,   

Bedford,  

raton,   

Greene,  

Washing  ton.   

Somerset,   

Bucks ,   


Chester ,  

Montgomery.  ... 

Crawlord  — 

Krie,    

Crawfofd,   

Erie,   

Chester.   — 

Berks,   — 

Ohester.  — r  

Laneaster,  ...... 

Juniata,  ...^.^^ 

Ounbria,  ... ..  

dearfleld,   

Cameron,   

McKean,  -  — 

Beam,   

Warren,  —  

Lancaster.   

Lebanon,  1 

Bucks.   — 

Chester.  —  

Delaware,  ....... 

Columbia,  

Nortfaumberiand, 

Berks,    

Montgomery. 

Berks,   — 

Lehigh.   

SchuylkiU,  

Bedford.  

Blair  

Bradford  — 


29«74 
2».fi7 


86.76 
9.12 


33.35 


23.8 
18.3 
17.44 


26.73 

'32T40' 


18.87 

12.5 

85.1 


18. 


17. 

16.65 
8.b7 
5.06 
7.36 

28.15 
7.2 
4. 

.5 
7. 

17.44 


476  41 
2,520  04 


13.7 


28.4 
9. 
0. 

8. 


4.935  07 
2,851  97 


304  54 


219  55 
135  62 


1,054  95 


501  83 
29147 


347  45 


lt04»8B 

ii492'85" 


830  85 


19.22 


15. 

12.5 

12. 

4.91 
U. 
15. 

5. 


24.2 


U.4A 


3. 

12. ;« 
24.3 
8.4ft 


48J» 


»4.71 

i4.n 


10.9 
8.7ft 
15.8 
10;S 

10.1 
23.1 
U.7 

3. 

3. 


1,150  95 
1A08  51 
1,84156 


i,ar3  5y 

9t^^  04 


495  79 

3,242  52 


2,202  15 


18144 

ITS" 


174  37 


5  86 


70  09 
35  14 
02  88 


3o 

7  bi 


44  38 


4124 


2.617  75 


48.12 
7.74 


51.68 


25.46 
28.21 
14.64 


5. 

25. 


40.421 
18.92 


6.81 
VIM 


19.71 


9.07 
15.06 
28.21 
13.8 

1.5 
12. 
12.94 

1. 

1. 

7. 
16, 

8.8L 

2.94 


56.43 
17.40 


22. 
5. 

9Mt 


224  49 
1,824  71 


520  28 
666  60 


2,720  02 


540  07 
1,643  52 
430  44 


S87  60 


m  00 

561  08 


258  25 


1,100  16 
1,837  84 


63  25 


260  89 


2,860  82 
1J08  00 


40  40 
74  00 
42  45 


302  94 
406  34 


6or  u 


35  42 
21128 


00 

8 


a 

S 


o 
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SCHF:DTTLB  A-S^-Continned. 


lUtC. 

each 

Maintenance  JBCspenae. 

1 

g 

Si 

•« 

County. 

1 

■iJ 

■ 

1 

* 

a 

a 

0 
,0 

03 

1 

Allegheny   — .  ™, 

Westmorland,   

Lycoming,   

Schuylkill,    

Lycomlnif,   

Sullivan,    _  — 

299    Tioga,   -. 

Perry,   ™-.  ^,  — 

Crawford,  .   

M^rer,  — ........... 

Crawford,  -  — . — 

Erie,   -.™— 

Lackawanna,  

Snsgiirtianaa,  


Incidentals 
Freight,  .. 


ToUl, 


'  19.4 

3. 

8.85 
6. 

20.21 
21.11 
13. 

8. 

9.6 

7.88 
11.4 

6. 

10.8 

28.90 
10.18 
12.86 

1,635  94 
506  46 
354  84 

23  42 
63  20 
22  87 

1.659  36 
569  66 
Srr  71 

44.08 
20.12 
10.897 

2,505  21 
1,187  5? 
1,505  68 

237  83 
3t5(B 
728  01 

2,743  04 
1,472  61 
8,220  04 

20.69 

l,Ott  W 

20.60 

576 

364  00 

36  30 

400  30 

962  77 

982  77 

8327 J25 

5,284.817 

1388,100  a 

1201,81214 

1010,382  95 
822  68 
402  28 

I9U.108  86 

Summary  of  Maintenance  Lahor. 

June  1,  1912.  to  Jannary  1,  1913. 

Showing  average  number  of  men  and  teams  employed,  total  hours  employed,  rate 
per  hoar,  and  total  amount  paid. 


*4 

• 

Average  Number 
Men. 

Average  Number 
Teams. 

Total  Hours  Emploj 

0 

& 

Total  Amount  Paid 

2.665,9T.> 

i 

%  .1779/ 

629,365 

j  .4247$ 

|060,109  81 

1 

4t< 


SCUEDULE  A-4. 

Statement  of  Road  Map  Survey. 

Sliowin-;  County,   Mileage,  Completed  Maps,   Engineering  Expense  and  Cost  of 

IMnting:  Maps,  June  1,  1911,  to  January  1,  1913. 


Coonty. 


& 
m 

6 

B 


u 

a 


i 


Adains.   —  

Allegheny,     

Armstrong,   __    — 

Beaver,    

Bedford,  «.  

Berks,    

Blair,-    — 

Bradford,  

Butler'  in    

Cambria,   

Cameron,   ^ —  

CarlKm,     

Centre,  

Chester,    

Clarion,     — . 

Clearfield,      

Clinton.    

Columbia,    

Crawford,   -  —  

Cumberland,   — 

Daupiiin,   - — 

Delaware,     — 

Klk,   

Fayette,  

Forest,     

Franklin,   

Pulton,   «  

Huntingdon,     

Indiana,  —   

JefTerson,  

Juniata,  ---   

Lackawanna,   

Lancaster,   

Irawrenee,  —      — 

Lebanon ,    ^  

l.eln'ijh.     

Lycoming,   

.ArpKoan,     

Mercer,     

Mifflin,    -  

Monroe,  _.    

Montgomery,     

Montour,    

Northampton,   

Northumberland .  

Perry,     ■ 

Pike,  —  

Potter,    

Sdraylkni    

Snyder,    -  —  

Somerset,   

Sullivan,       

Susquehanna,     

Tioga,    -   

Union,  _  — -  -  — .  

Venango.     


2,334,76 


1,817. or 


155.3 


2,3ar.84 


1,242.984 


993.25 
513.85 

fies.2 


365.2 
1,271.81 
714.45 


$8,472  m 
3,726  77 
2,441  40 
7,288  51 
3,963  00 
1,^00 
1,68S 


6,590  98 
1,316  57 
2,764  92 

3;-)  23 
GOO  OO 


242  00 


$8,472  67 
3,726  77 
2,441  40 
7,288  51 
3,983  00 
3,960  00 
1,«88  45 


242  00 


3.681  41 
3,081  13 

mis 


U,864U 


3,1 

285  20 

2,597  86 
1,206  81 


750.391 


7B0.6 


944.833 
1,773.32 


1,016,097 

""980767" 
596.475 


732.488 


1,844.14 


3,496  67 
8,«(»40 

6,115  58 
500  00 
1.781  77 
3.017  27 
2,207  54 
5,820  88 
4,*?73  96 

118  arr 


227  00 
190  00 


208  00 


195  00 
138  00 


18S00 


155  00 
MO'OO" 


720  41 
1,740  00 


9,146  00 
2,406  35 
90  25 
6,448  32 
2,778  98 


6,393  96 
1,346  67 
2,764  92 
35  23 
887  00 
196  00 
3,581  41 
3,691  13 
164  18 
206  00 
14,854  n 
196  08. 
188  00 
3,952  22 
237  66 
285  20 
2,597  88 
1,206  81 
188  08 


398  00 


185  OO 
161  00 


8,408  67 

8,603  40 

155  00 
98  35 

280  00 
1,128  18 
6,115  58 

500  00 
1,781  77 
3,017  27 
2.207  64 
5,ffl0  88 
4,673  96 

118  8r 

198  08 
720  41 
1,740  00 


ia5  00 

161  00 


9,146  00 
2,406  35 
90  25 
6,448  32 
2,772  99 
4,684  88 


4d 

SCHEDULE  A-4— Continned. 


County. 


e  ^- 

o  c 

G  « 


-If 


a 
o 

'Ck 

a 
« 

C  . 

i| 

H  $ 

'tax 
a  « 


s 

s 

a 

*•> 

a 


m 

6 


I 

s 


O 


61  VFarren,   

6^  Washington,  . 

68  Wayne,   

64  WestniorelaAd, 

65  Wyoming,   

66  York,*   


Total, 


1,008,414 


658.563 


32,244.945 


9,567  64 
4,286  06 
3,89015 

$149,572  80 


148  00 

148  08 

9,567  84 
4,286  06 
3,390  15 
117  00 
1.435  38 

moo' 

12,834  00 

$152,406  80 

*Note.— Surveys  complete,  mOeage  not  computed. 


SCHEDULE  A-5. 
State  Highway  Fuad. 
Statement  of  Machinery  and  Tool  Aoconnt. 

June  1,  1011,  to  January  1,  1013,. 

Automobiles  and  Equipniont   ^14,7S0  73 

Tools  Account — Austin  Flood,    2G7  7<> 

Miscellaneons  Items,    214  19 

Inventory — JVIaintcuauce  Tcols: 
Natare: 

Angers  

Stencil  stamps  

Asphalt  rakes  

Axes ,   

Bars  ;  

Brushes,  

Chisels  

Files  «  

Haniiuers,   

Handles,  

Hatchets,  

Lanterns,  

Lantern  g:lobe8,  

Levels  

^lattocks ,  «.,..,■..■.•..••.*■■■.••■■■••••••••< 

Oil  Cans,   *  

Padlocks,   

Picks,  

Pliers  

Plows ,   

Saws,    ........  w  -  -  

Screw  drivers,  -  •  •  

Scythes ,  

Shovels  

Sledges   •  

Water  buckets  

Wheel  barrows  

Wrenches,   •  

Road  drags,  

Tool  bojces,   

Drills,   *,,ef<f  f//*  

4 


Number: 

16 

10 

Ifi 

294 

393 

62 

34 

40 

903 

113 

128 

30 

.  .  755 

14 

56 

2 

22 

.  3481 

50 


SCHEDULE  A-5— Continued. 

Locks,   12 

riiain  (Ibg,),    118 

Forks.    112 

Tbol  steel  (lbs.)   3084i 

Rakes   241 

Wedges   118 

Oant  hooks,    17 

Road  roller,    1 

Bits  :..  6 

Adzes,    1^ 

Hoes,   ^42 

Whet  stones,    101 

Plow  shearsv  . .    f> 

Snaths   0 

Bnish  hooks   100 

Road  scrapers    24 

Trowels,   •   1 

Surface  beater,    3 

Iron  (lbs.),    82 

Road  sprinkler,   1 

Edse   1 

$16,277  84 

Total   181,546  62 


SCHEDULE  A-6. 
*  * 

State  Highway  Fond. 

Statement  of  General  District  and  Departmental  Expense. 
June  1,  1911,  to  January  1,  1913. 
General  Departmental  Expense,    ^T'?^.?;  ?S 


Blue  Print  Room,   

Store  Room, 

Signs  and  Sign  Posts,  ... 
Clerieal  Work— Diirtrict  Offices, 


1.100  00 
TlOO  00 
2,787  50 
i\A\m  34 


General  Expenses  June  1,  1911,  to  January  1,  1913,    $18,956  23 


SCHEDULE  A-7. 
Stat^ent  of  Maintenance  W<»rk  Canied  on  by  Oonnty  ComnissionenL 

June  1,  1011,  to  January  1,  1013. 


• 

Boute. 

Oonnty. 

s 

• 

Amount 
count; 

72-246   

Frankstown  Road, 

170,  


li&-120.  


TV>tal  proportion  paid  by  counties,  June  1,  1911  to 
Jamuury  i,    


Alleghen;f  

Alleghen   

Carbon,'*  

We&tmf>reland, 


*>ote.— Subject  to  adjustment  for  to<^  and  material  (ittC)        by  coonty. 


None. 
$41,513  OB 
5,666  45 
39,655  48 
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SCHEDULE  B— Continued. 


County. 


Township. 


Luzerne «  -™- — 

Mercer   

McKean,   

Potter.   

Potter,   — 

Washington,   

Allegheny,   

Armstrong,   

Beaver,   

Beaver,   

Beaver,   

Beaver,   

Beaver,   

Beaver,   

Beaver.   

Beaver,   

Beaver,   

Beaver,   

Beaver,   

Berks,  ... — - — 

BerloB,   

Blair.   

Bradford.   

Bucks,  —  

Crawford  

Cambria,   

Cambria,   

Cambria, 
Oambirla^   


Avocii  Boro. ,   

E.  Lackawauuock, 

Liberty  

Pike,   

Galeton  Bore,  .- 
South  Strabane,  — 

Leet,    

Rural  Valley,   

Kastvale  Bore, 
North  Sewickley, 
North  Sewickley, 
North  Sewickley,  — 

Greene,   -  

Greene,   . 

Harmony,  —  

Hopewell.   

Independaace,  — 

Moon   

Moon,   — 

Amity,   

Exeter,    

Logan,    

Tuscarora.   

Middletawn,   

Spring,   

Barr   

Spangler  Boro.,  .. 
Kast  Conemaugh, 
East  Taylor,  


o 

I 


< 


304 
173 
162 
185 
ISi 
92 
112 

122 
123 
124 
125 
106 
44 
45 
SOI 
202 
254 
273 
61 
62 
232 
24 
00 
64 
3 
170 
172 

m 


Contractor, 


i 

• 

a> 

9 

coiitr 

a 

a 
g 

g 

Amt. 

Lengi 

Surfa 

p. 

E 
o 

u 

a 
o 
*^ 

03 

c 


Public  Service  Contracting  Co.,  

Norllnvet^teru  Const.  Company,  

John  Ryan  A  Company,  

E.  Whalen,   «  

E.  Whalen,  _  -  

Samuel  Gamble   -- 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimatis  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  esUxnate,  

Survey  preparatory  to  estimate,  — 
Survey  preparatory  to  estimate, — 
Survey  preparatory  to  estimate, — 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  e-^tiuiat'j,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  i.-iii(iate.  

Survey  preparatory  to  (.^^  mute,  

Survey  preparatory  to  estimate,  

Bid  received,  contract  not  awarded, 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  efttSiaate».... 


Nov. 

July 

Sept, 

Oct. 

Oct. 

Sept. 


13,  1912, 
18,  1912, 
G,  l!H-2, 

15,  1912, 

16,  1912, 
6.  1912, 


32,505  88 
35,817 
17,805  75 

21,5<J4  37 
40,230  30 


4,984  38 
2,414  97 


3,789  99 


5,841 
9,GS2 
8,181 
8,900 
6,285 
10,196 


Cambria,  

Centre.  

Chester,   

Cheater  

Clarion,   

Cumber!  and ,  . 
Cumberland, 

I>9uphin,  

Delaware, 

Elk   

Franklin  

Franklin   

Fayette,   

Fayette.   

Payette,  ™—  

Fayette,   

Tayette. 

Indiana   

Jefferson,  ........ 

Lancaster,  

Lancaster.   

Luzerne.   

McKean,   

Montgomery,  .... 

Northumberland, 

Susquehanna, 

Susquehanna,   

Susqn^anna,   

Susquehanna,  ... 

Tioga  

Warren,   

Washington,   

Westmoreland, 
Westmoreland, 
Westmoreland,  .. 
Wefltmoreland, 
Tork,   


Scalp  Level  Boro  

Snow  Shoe,   -  

Kennett,  —   

Penn   

Beaver   - 

8,  Mlddletown,  

E.  Pennsboro,  .....  - 

Upper  Paxton.  ....  

Haverford   


Hamilton,   -  .  .  

Southampton,  ........... 

Redstone,    

•JefTerson,   .  

Wharton,    

Councils ville,  ........ 

IXmbar,    

W.  Wheatfield,   

Brockwayville  Boro., 

Manheim,  .....   

Warwick.  ...... 

Dallas,   . 

i>ort  Allegany  Boro.,  — 
Limerick,  ... ...n-  * .  ...... 

Watsontown  Boro.,  .... 

Great  Bend.    

Great  Bend  Boro.,  ... 

Great  Bend,  .............. 

Great  Bend,  -  - 

Jackson,   

Farmington,   

Union  

Rostraver,    

Derry,    

New  Alexandria  Boro.,.. 

Allegheny,  

Monaffhaa  


817 
19 
245 

150 
164 

m 

281 
15 
291 

200 
17 
268 
26 
107 
100 
219 
220 
145 
228 
50 
83 
1^ 
163 
28 

m 

255 
256 
257 
258 
31 
l&i 
189 
148 

279 

SIS 

82 

mi 


Survey  preparatory  to  estimate, — 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  efltimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate, — 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  esf'mate,  

Survey  preparatory  to  estimate  

Survey  preparatory  to  e«t<mate,  

Survey  preparatory  to  egtmiatti,  

Survey  preparatory  to  estimate,  

Bid  received,  contract  not  awarded, 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  i»«|Miratory  to  estimate, — 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Bid  received,  contract  not  awarded, 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  eetfmate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate, — 
Survey  prqmratory  to  estimate,.^.. 


^,887  do 


9190,807  58 


,808 


SCHEDULE  B— Continued. 


Ootmtar« 


Towntblp. 


o 

c 
o 

s 


Oontraetor. 


0) 
V 

o 

u 

bo 
.9 


4) 

V 

e 

o 

a> 

es 
.9 


Alleffheny, 
Anegheny»  .. 


Adams,  ^^«^ 

Berks,   — 

Blair  

Bradford,  - 

Bucks,   

Bucks,   

Clinton.  — 
CHnton.  — 
Cumberland, 
Clearfield,  .. 
(Mnmt^a, 

Erie.   

Erie,   

Fayette,  — 

Indiana,   

Indiana,   

Jefferson,  ... 
Lebanon, 
Luzerne,  — 

Mercer,   

McKean,  — 

Potter.   

Potter.   

Washington, 


Versailles* 


Straban     

Hereford.   — 

Prankstown,  ™.™^. 

Towanda  Boro., 

Bristol ,   

Falls   «   

Dunnstable, 

Pine  Creek,    

Upper  Allen.     

Osceola  Boro., 

C'ntHwissa  Boro*t  »« 

Mill  Creek.  

Albion  Boro.,    

Lower  Tyrone,  —  

Indiana  Boro.>  

White   

Punxsutawney,  Boro., 

Bethel,   — :  

Avoca  Boro.,   

E.  Laekawannock,  

Liberty   

Pike.  -  -   

Galeton  Boro.,   • 

South  Strabane  


200 

ia4r-l48 

m 
1 

116 
135 

5B 

59 
183 

96 
2dd 

18 
247 

U 

m 

la 

S21 
268 
906 
76 

30i 
173 
162 
185 
184 
99 


Bowman  Bros.  Co..    

D.  W.  ChalUs  &  Son,   

D.  W.  Challis  &  Son,  

Xhos.  Meehan  &  Sons,  . — 

Neff  and  Horn,   «  

H.  G.  Hinkle,  Inc.,  

BlaisdeU  &  Sheldon,  

J.  P.  Shanley  Co.,  .  

J.  P.  Shanley  Co.,  _  — 

M.  Bennett  &  Sons,   

M.  Bennett  &  Sons,  

Thos.  Meehan  &  Sons,  

Baker-Owen  Const.  Co.,  

J.  S.  Caldwell.   

Mayer  Bros.  Const.  Co.,   

3*utnam  A  Brown,  

Wyoming  Valley  Construction  Co., 

H.  Bennett  &  Sons,  —   

H.  Bennett  &  Sons,  —   

Bennett  &  Shearer,  — .  

M.  Bennett  &  Sons.   - 

Public  Service  Contracting  Co..  ... 
Northwestern  Const.  Company,  — 
John  Ryan  A  Company ,  — —  

E.  Whalen,  «    

E,  Whalen,  

Samuel  Gamble,  —  «-  


Aug. 
Sept. 
Sept. 
Aug. 

July 
July 

Sept, 

July 

July 

Aug. 

Aug. 

Oct. 

Oct. 

Sept. 

Sept. 

Aug. 

Sept. 

Oct. 

Oct. 

Oct. 

Aug. 

Nov. 

July 

Sept. 

Oct. 

Oct. 

Sept. 


30.  1912, 
5,  1912, 

5,  vm, 

30,  1912, 
24.  1W2, 

SO,  1912, 
e,  1912, 
24,  1912, 
24.  1912, 
1,  1912, 
1,  1912, 
16,  1912, 
15.  1912, 
9,  1912, 
19,  1912, 

6,  1912. 

G,  m2, 

15,  1912, 

15,  1912, 

15,  1912, 

1,  1912. 

13,  1912, 

IS,  1912, 

6,  1912, 

15,  1912, 

15,  1912, 

6,  193». 


c 
o 


% 

% 

I 

$10,603  92 

57 

100 

$1,896  96 

$189  61 

68 

100 

652  44 

374  83 

4,643  42 

100 

100 

875  79 

361  72 

4.750  22 

77 

100 

944  74 

196  20 

11.697  18 

100 

100 

847  89 

196  28 

15,970  58 

83 

40 

844  94 

198  61 

17,958  65 

6 

319  28 

215  62 

564  go 

90 

100 

483  46 

195  31 

6,380  27 

53 

50 

531  97 

195  81 

2.774  96 

72 

100 

201  14 

200  86 

2,191  46 

50 

100 

765  23 

197  65 

11,418  20 

143  04 

189  OS 

332  12 

47  92 

190  86 

238  78 

ii" 

748  12 

185  12 

6,334  74 



399  34 

167  04 

566  88 

49 

"ioo" 

846  81 

173  32 

13.182  01 

9 

90 

562  97 

168  90 

1,977  63 

120  72 

181  86 

S0(?08 

190  44 

184  18 

374  62 

196  18 

199  21 

307  39 

88 

95 

610  76 

187  82 

12.664  27 

32  26 

204  06 

236  31 

56" 

*'io6" 

611  84 

206  72 

5,802  94 

42 

loo 

606  17 

164  79 

8.085  93 

22  15 

868  28 

875  88 

15  49 

888  m 

60(156 

99 

mix 

Alleaheny, 
Armstrong, 

Beaver,   

iieaver, 
Beaver.  ™ 

Heaver,   

Beaver,  

Beaver,  ... 

Beaver,  

Beaver,   

Beaver,  — - 

Beaver,  

Beaver,  — 
Berips,  — 

Berks,   

Blair,   

Bradford,  - 

Bucks,   

Crawford. 
Cambria,  . 
Cambria,  . 
Cambria,  . 
Cambria,  . 
Cambria,  . 
Centre. 
Chester, 


CJhester  — —  i  Penn, 


Leet,   

Rural  Valley,   — 

Eastvale  Boro.,  

North  Sewickiey,  — . 

North  Sewickiey, 

North  Sewickiey,  • 

Greene   

Greene, 

Harmony,  ............  

Hopewell.  ............... 

Independinoe,  

Moon.  ......... — .  

Moon.  .................. 

Amity,   

Exeter,   .  

Logan,   ...... 

Tuscarora  .» 

Middletown,   • 

Sprlngr,   ... 

Barr.    

Spangler  Boro.,  — 

East  Conemaugh,   

East  Taylor,   

Scalp  Level  Boro.,  ....... 

Snow  Shoe,   ....... 

Kennett ,  .............  .... 


Clarion.    

Cumberland,  

C'U m be rl an d ,   ^ 

Dauphin,  ......... 

Delaware,  

Elk  

Eranklln,   

Franklin,  ........ 

Fayette, 


Beaver  .-, 

S.  Middleton,  . 
E.  Pennsboro, 
Upper  Paxton. 
HsYorford  . — 


Fayette,  — ^  ... 

Fayette,  ......... 

Fayette,  ......... 

Fayette,  ... 

Indiana, 

JelTerson,   ... 

Lancaster.   

I/ancaster.  

Luzerne  

McKean  

Montgomery,  .... 


Hamilton,   

Soutliampton,  ............. 

Redstone,   .  . 

Jeffarson,   

Wharton,   *  ... 

Connellsville,   ......... 

Dunbar,     . 

W.  Wheatfleld,   

BrockwayviUe  Boro  

Manheim ,  .................. 

Warwick,  ............... 

Dallas, 

Port  Allegany  Boro.,  ~- 
Llmer ick ,  . .  * •••••  • 


m 

260 
122 
12:3 
124 
125 
106 
44 
45 
SOI 
202 
254 
273 
61 
62 
232 
24 
69 
64 
8 
170 
172 
191 
817 
19 
245 
150 
164 
106 
281 
16 
291 
200 
17 
268 
88 
107 
160 
219 
220 
145 
228 
GO 
83 
199 
163 
28 


Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate, — 

Survey  preparatory  to  estimate,  

iSurvey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  eetimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,.... 

Survey  preparatory  to  estimate,  

Bid  received,  contract  not  awarded. 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate.  

Survey  preparatory  to  estimate,  . 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,.... 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  . 

Survey  preparatory  to  estimate, — • 

Survey  pr^aratory  to  estimate,  

Survey  preparatory  to  estimate.  

Bid  received,  contract  not  awarded. 
Survey  preparatory  to  estimate,.... 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,.... 
Survey  preparatory  to  estimate,.*.. 


- ........ ' ...... 


9  69 

85  49 

96  58 
266  43 
235  32 
153  33 
24  59 
96  26 
308  18 
226  68 

94  61 
379  74 

139  48 
83  28 

86  57 
104  13 

667 
100  71 
171  8t 
291  21 
180  10 
104  98 
.S28  76 
131  26 
208  33 
482  38 

140  m 

580  34 
150  88 

310  30 

95  31 
204  73 
195  32 
2S6  01 

93  35 
111  84 
826  59 
56  61 
18  01 
18  01 
652  47 
100  02 

rs  m 

393  46 
418  90 
102  24 
868  91 


288  78 


9  60 
85  49 

95  58 

206  45 
235  32 
158  33 
24  59 

96  26 
803  18 


H  61 

879  74 

139  48 
88  23 
86  57 

104  131 
6  67 
100  71 
416  51 
291  21 
18010 
104  95 
328  76 
131  26 
208  33 
482  38 

140  6;% 
580  84 
100  88 
810  30 

95  31 
204  73 
185  32 
230  01 

93  35 
111  34 
826  SO 

56  61 

13  01 
266  79 
682  47 
10^  02 

393  46 
418  92 
102  24 
368  91 


01 


SCHEDULE  B— Octtrtlntwi 


County. 


Township. 


a 

o 

03 


Oontraetor. 


Northumberland, 

Susquehanna,   

Susquehanna, 

Susquehanna.   

Susqu^anna,   

Tioga  

Warren,   

Washington,   

Westmoreland. 
Westmoreland,  - 
Westmoreland, 
Westmoreland, 
Tork,  


Totals. 


Watsontown  Boro . ,  — 

Oreat  Bend,  ...^  ..^^ 

Great  Bend  Boro.,  

Great  Bend,   

Great  Bend,   

Jackson,   

Farmington,   

Union.   ........  « 

Rostraver,   

Derry,  _   

New  Alexandria  Boro.,.* 

Allegheny,    — 

Monagtaan  


196 
255 
266 
297 
258 
31 
164 

m 

143 
278 
813 

as 

814 


Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  est.'mate,  

Survey  preparatory  to  estimate,  

Bid  received,  contract  not  awarded. 

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Survey  preparatory  to  estimate,  

Surrey  pvepnratory  to  estimate,..— 


8 

o 


a 

B 

i 

to 
fl 

'•B 

S3 


4-> 
V 

ft 

s 

o 

ta 
es 

B 

& 


a 

a 


a 

C3 


bo 
P 

a  a 


a 

I 

> 


8979 
138  10 
112  42 

60  65 

105  15 
117  91 

49  17 

58  74 
068  26 
394  43 

52  70 
287  8» 

45  00 


100  88 


e 


99  79 

13S  10 
112  42 

60  85 
10.1  15 
117  91 
239  55 

58  74 
068  26 
891  48 

69  70 
287  89 

45  00 


iM»i66  78  m.9mn 


OK 
0» 


J 


SCHEDULE  C. 
State-aid  Fand,  Act  1907-1909. 
Showing  Contracts  and  Construction  Expenses. 
Jaae  1»  1911»  to  January  1,  1913« 


County. 


XowQtblp 


o 

o 

u 
'A 
A 
A 
< 


Adams,  .......  

Armstrong,   ... 

Bedford,   

Bedford,   .  

Bedford,  ............. 

Berks  

Berks,  

Blair,  _   

Centre,  .............. 

Cambria,   — 

Clarion,   __  

Oliester,   

Clearfield,  ........... 

Chester,  

Chester   

Cumberland,  

Cumberland, 

Clearfldd   

Delaware,  .......  

Elk,   

Erte  


Tranklin,   Metal, 


Union,   

South  Buffalo.  

South  Woodbury,  . 
South  Woodbury,  - 
East  Ct.  Clair,  -« 
Washington, 

Tllden  

Blair,    

Belief onte  Boro.,  . 

Richland,  

Richland,  

Penn  _  

Decatur,   . 

Lower  Oxford,  --. 
East  Nottingham, 
East  Pennsboro,  _. 
East  Pennsboro, 

Decatur,  

Thornbury  

Bidsway,   

Oonsaaiit, 


2037 
1715 
1109 
1160 

2449 
2053 
1444 

724 
1587 
1500 
2144 

150 
1861 

m 

86S3 

2007 
2007 
1414 
259-961 
2336 
59-168 

2m 

UB7 


OoBtractor. 


o 


a 
s 
o 

£ 


09 

3 

O 

> 

S 

rH 


a 


i 


c 
« 

a 
c 


to 
c 


W.  B.  Johnson,     

John  SchalTner.  

H.  C.  Hinkle,  Inc.,   

H.  O.  Hinkle,  Inc.,   

Saupp  &  Herr  Contracting  Co.,  — 

Win.  McCIollan,   „  

Aiiibler-Davis  Co.,  ............. 

H.  G.  Hinkle,  Inc.,  

R.  B.  Taylor,  

Ridgo  Bros.  Co.,  — ... 

Fred.  Robinson,    

F.  W.  Bomemann  and  Company,. 

Baker-Owen  Const.  Oo.,   

Wm.  O.  Evans,   _  

Wra.  O.  Evans,   

Stucker  Bros.  Construction  Co.,  . 

Stucker  Bros.  Construction  Co.,  . 
Conestoga  Cont.  Oo.  ......... — ... 

Corcoran  Const.  Co.,  ............. 

W.  H.  Lyons,  ...... 

Vett«r  Oonat.  Oo  


Nov. 

Oct. 

Nov. 

Nov. 

Aug. 

Sept. 

June 

Aug. 

April 

May 

Oct. 

Dec. 

Juno 

Juno 

Sept. 

July 

Aug. 

June 

July 

April 

May 


13,  1909, 

27,  1910, 
23,  1910, 

28.  mo. 

12.  1911, 
2S,  1910, 

2,  1910, 
18,  1911, 

14,  1910. 

17,  1910, 
ly,  1910, 

31,  mi, 

11,  1912, 

13,  1912, 
5,  1912, 
9,  1009, 

18,  1909, 

15,  1909, 
2,  1912 

27,  1911, 
•24,  )910, 


Dee*  10,  1909, 


$13,252  08 
35,661  45 
8,838  43 
8,940  71 
9,3;5.3  33 
16', 410  19 
60,187  l!> 
3,593  GO 
10,742  28 
13,777  02 
49,265  49 
16,119  10 
22,035  SO 
41,981  95 
18,394  r)5 
16.072  65 
20,581  05 
::7,240  57 
10,336  87 
6,870  27 
21^,067  62 

12,0M  00 


fO-.SOO  00 
2,100  00 
6,700  00 
2,700  00 

"sileoo'oo" 

84400  00 


5.609  00 
11,400  00 


19,900  00 
38,440  33 


7^000  00 
8,700  00 


$3,952  06 

30,306  20 
2,133  43 
1,240  71 
8,493  02 
12,510  19 
20,087  19 
3,593  GO 
5,242  2d 
2,377  02 
37,269  66 
17.965  22 
17,381  10 
42,283  04 
12,291  35 
15,872  65 
681  05 
3,794  24 
4.600  22 
6.870  27 
11,008  42 

8,804  00 


i  Feet. 
I  0,026 
'  ll,r,88 
,  Repair. 
Repair. 
5,369 
7,310 
23.977 
1.648 
6,962 
4,917 
14,742 
S.460 
5,100 
14,071 
6,731 
7,840 


14,175 
4.511.4 
2.963 
10,667 

7,900 


SCHEDULE  O— CJo&tinned. 


Tulton.  

FuyottL' ,  

Fayette,   

FraxtkUn.   

Forest  #  '  -- 

Fayette  — 

Greene, 

Greene,   — - 

Huntingdon,   

Indiana,  -  --- 

Juniata,  ...... — 

I/ycomfDsr.  —  

Lancaster,  ....... 

Ifycoming,  

Lebanon,  —  

Lackawanna,  .... 

Lehigh,  — 

Lehigh, 

Monroe,  .  

Monroe,  -  — 

Montgomtfy, 
Montour,   — 

HorocTi   

Northumberland , 

Potter,  -.  — - 

Pike, 
Potter, 

Snyder.  

Somerset.  _— — 
Somerset,,  . 


Township 


g 

•M 

I 


Bethel .   

South  Union,   

South  Union,  — ....... 

Montgomery,   

Tionesta,  —  — 

Wharton,  

Franklin,   

Whitney  Supplemental, 
Huntlngten  Boro.,  — 

Indiana,    — 

Delaware,   

Mifflin.   

Salisbury.    — 

Salladasburg  Boro.,  — 
North  Lebanon, 

Dalton  Boro.,  

South  Whitehall,  

South  Whitehall.   

E.  Stroudsburg,   

Stroudeburg  Boro.,  — . 
Lower  Pottsgrove, 

I>anville  Boro.,   

Findley ,   .  ............... 

Delaware.   ......  — 

Portage,   — 

Lebanon,   .  

Austin  Boro.,   

Monroe ,   ... ^^^m^^^. 

Somerset,   — 

Somerset  Boro.,  ...... 


loe 

819 
819 

1504 
586 
MOtMMlO 
76 

""2045" 
112a 
1791 
814 

1485 
815 

1366 
309 
2301 
2301 

1298 
701 


481 
784 
942 
961 
1402-1436 
603 
16B5 
2281 


Oontraetor. 


OS 

O 


& 


S 


93 


Samuel  S.  Stoulfer   Aug. 

James  Mxon      July 

James  Nixon,       Aug. 

Stacker  Bros.  Construction  Co.,  —  June 

Antlerton  &  Putnuiu,    Sept. 

J.  C.  MeSpadden,  —    Aug. 

Fred.  Robinson,    Aug, 

Fred,  Robinson,  ............   Aug. 

Juniata  Paving  Co.,  ............   Sept. 

H.  Bennett  &  Sons   —   Oct. 

H.  O.  HlnWe.  Inc.,   ,   May 

Juniata  Paving  Co.,  ...............  Oct.. 

Juniata  Paving  Co.,  -   Nov. 

Juniata  Paving  Co.,   Oct. 

Juniata  Paving  Co.,  -    May 

C.  T.  Eastburn,    Aug. 

Geo,  H.  Hardner,  — —   Aug. 

Geo.  H.  Hardner,    Aug. 

E.  P.  Arbogast,   —   Aug. 

E.  P.  Arbogast,     Aug. 

Ambler-Da  via  Co    Aug. 

W.  H,  Lyons,     Nov. 

South  Shore  Oonstmetlon  Co.,   Oct. 

Fiss  &  Christian,     May 

John  Ryan  &  Co   Sept. 

Herrick  Const.  Co.,  —  June 

W.  H.  Lyons,    Aug. 

H.  G.  Hinkle,  Inc..   — — —   Aug. 

J.  O.  MeSpadden,    Sept. 

J.  O.  MeSpadden,   .  1  S^. 


16,  1909, 

7,  mo, 

31,  1(>11, 
7,  liK^, 
^2,  1909, 
31,  1911, 
6,  1912, 
5,  1912, 

1,  1909, 
19,  1910, 

29,  1911, 
5,  1909, 

10,  1910, 

14,  1913, 
31,  1911, 

16,  1910, 
31.  1911, 
90,  1912, 

30,  1912, 

15.  1911, 

10,  1910. 

2,  1906, 
21,  1912, 
13,  190^. 
U.  1909, 

17.  1911, 

11,  1910, 
17,  1909, 

17,  tm. 


29,137  65 
16,216  96 

7,758  89 
20,108  39 

6,799  40 
24,490  39 
45,915  34 

3,847  85 
12,191  65 
20,661  73 

8.594  95 
29,193  80 
32.505  44 
12.897  69 
13,290  85 
14,289  55 
16.275  25 

9,607  73 

4.16S  00 

9.885  45 
10,335  80 

3,365  00 
72,220  45 
43,059  94 
25,219  72 
11,853  €8 
16,867  40 
24,6r>2  01 
43,263  73 


23.700  00 
14,500  00 

i9]868"39' 
6,100  00 


9,650  00 
2,800  00 

i5^650"oo" 
2,000  00 


0,600  00 


900  00 
45,013  49 


22,100  00 
10,629  68 


1 


12,400  00 
29,900  00 
0,800  <K> 


5,437  65 
1.716  96 
7,029  29 
300  00 
099  40 
20.487  37 
9,062  96 

'"l"i76"33" 
17.861  73 
7,728  30 
13,543  SO 
26,866  09 
11,575  15 
12,625  85 
12,886  25 
9,675  25 
8,744  71 


6,067  24 
10.335  80 

2,104  80 
20,015  69 
18,204  07 

3,119  72 

1,224  00 
14.253  70 
12.202  01 
13,863  78 
860  81 


Feet. 
16,026 
6,638 


12,100 
2,935 
9,364.2 
14,335 
1,100 
4,460 
8,888 
4,457 
10,884 
10,681 
5,048 
7.415 
5,452 
6,550 
4.515 
2.686 
4.759 
5.931 
1.800 
29,987 
10,426 
13,797 
7.700 
0,004 
9.666 
19,010 
8,106 


QO 


Susquehanna,   

Snyder,   

Sullivan, 

SchuylkiU.  .  

Somerset,  

Tioga,  —  — 

Venango,   

Wyoming,  __   

Westmoreland,   

Wai^lngton,   

Washington,   

Fork. 

Tork,  

Tork,    

York .   - - 

Tork ,  .............  -  -  ^ 

York,   

Jefferson,  _   

Beaver,   ......... 

Montgomery,  ........ 

Armstrong  

Bradford,   

Allegheny,  

Adams.  ...........  

Bradford,   .  

Butler,   

Otawford.  _  .— — 

Oumberland,   

Co^mbia,  — 

Erie,   .......... — 

Fayette,   .  

Forest, 

Forest,   — 

JefTcrson,  ........  

T-ancaster.   

Mifflin,   

Northumberland,   

Northumberland,  . . . . 

Schuylkill  

Somerset,   

Warren,   

Warren,   ....... 

York.   ......... 


Totals,   


Brooklyn,  . —  

MlnstTOTO  Boro.,   

Oolley  -  

Mt.  Carbon  Boro.,  — 

Somerset,   

Wellsboro  Boro.,   

Sugarcreek   

Braintrim, 
Hempfield, 

Oanroll,  ............. 

Union.   

Springfield   

Delta  Boro   

Shrewsbury,   

Glen  Hock  Boro. ,   

F  a wn , 

Fawn   

Oblppewa,  ............. 

Springfield,   

BtifTalo,  -  —  

Wysox,    

Moon,   

Butler  

Towanda  Boro., 
Summit .  -  -  - ...... . . 

West  Mead.   

Upper  Allen,  „.«..„... 

Scott,  

St.  Marys  Boro.,   

Millcreek,    

Lower  Tyrone, 

Tlonesta  Boro.,  

Tlonesta  Boro., ,  

Young,    . 

West  Earl,  ..........  

Armagh,  

Mt.  Carmel,   — 

Coal,   

West  BnuwwIA, 

lilncoln  —  

Pfne  Orove,  •  ....... 

Pine  Grove, 

Monagban,  ......... — . 


S9 

tm 

1408 

2S90 
737 
478-2215 
291 
1797 
18M 
2164 
8156 
2887 
S890 
2888 
S839 
2*450 
MS 


2404 
1801 

im 

1210 

1963 
1085 
1249 
874 
74S 

m 

1177 
940 
2057 
2042 
1140 
2408 
1748 
2820 
2:^1 
1769 


Wm.  O.  Evanij 

H.  0.  Hfnkle.  Ine.,  

E.  Whalen, 


Juniata  Paving  Co., 
J.  E.  Franollt  

E.  Whalen, 


Northwestern  Oonstmetlon  Co.,  

T.  S.  Newman,   ............  

Cbas.  T.  Eastburn,   ..^  

Donald  MeNMl,  ^^^^^ — — 

Donald  McNeil,  

Reilly  &  Pritz,    

Thomas  Meehan  &  Sons    

Commonwealth  Construction  Co.,  „ 

Continental  Public  Works.    

Thomas  Meehan  &  Sons, 

Hanunon^  &  Sloane,  Inc.,   

Inspectfoo  charges  only,   

Inspection  charges  only,  ..— _ 

Advertising  charges  only,  

Damages,    mree-fourths   paid  by 
State. 

Damages,    Three-fourths    paid  by 
State. 


June,  28,  1910, 
Aug.  17.  1911, 
May  14,  3912, 
May  29,  1911, 
S^t.  25,  1907, 
Aug.  31,  1911, 
July  10,  1912. 
May  29,  1912. 
Sept,  15,  1911, 
Jan.  4,  1911, 
Srpt.  19,  1911, 
May  21,  1912. 
Sept.  S,  1910, 
June  28.  1910, 
Aug.  17,  1911, 
May  17,  1912, 
May     6,  1909. 

Completed  prior 
to  June  1,  l&U, 

Completed  prior 
to  June  1,  iJJll, 

Completed  prior 
to  Junel,  1911, 


....  ■  • ... 


45,543  53 
17.889  84 
24,332  30 
7.029  05 
7,568  50 
36,322  44 
fl2,888  43 
13,551  70 
22,374  90 
88,149  02 
0,726  75 
40,921  41 
17,809  07 
27,273  18 
17,408  24 
12.519  00 
55,452  00 


14,500  00 


17,8n  67 


3,600  00 
7,600  00 


53,9^  00 


51,043  55 
16,098  74 
22,012  09 
6,8flB  96 

200  00 
32,835  54 
31,571  87 
13,551  70 
20,338  86 
52,347  90 
2,029  96 
24,646  14 

14,309  or 

l»,6rr3  18 
17.428  24 
11,349  37 
1,500  00 


352  23 
ftlfif  56 


11,540,857  90  1^78,136  06 


1862,824  99 


23.788 
6,944 

10,889 
1,881 

3,000 
9,137 

19,916 
6,717 
8,dOO 

15,000 
1.869 

12,fsei 
6,289 
7,066 
3,708 
5,680 

27,064 


077.869.6 


or 


SCHEDULE!  C— Oontinued. 


• 

a 

0 

a 

0 

V 

)n  No. 

• 

ete. 

'W 
OP 

s 

5  complete. 

a 

1 

County. 

Township. 

Contractor. 

1 

comple 

compl 

o 

a 

o 

ag  and 

bo 
s 

6 

w 

'■5 

o 

S 

bo 
a 

:« 
T3 

to 

CO 

*S 
•1— • 

U 

*.=: 

1 

U 

oun- 

.s 

'c3 
u 

a 

dve: 

**  s 

S 

S 

Q 

S 

Adams  

Armstrong,  - 
Bedford,  — 
Bedford,  — 
Bedford,  — 
Berks,  — ... 

Berks,   

Blair,  -  

Centre,   

Cambria,  

Clarion,  .i... 
Chester,  — 
Clearfield.  — 
Chester,  — 

Chester,  

Cumberland, 
Cumberland, 
Clearfield, 
Delaware,  ... 

Elk,   - 

Erie  — 


Franklin,  — 

Fulton,   

Fayette  

Payette  

Franklin,  .-. 
Forest,   


Union,   _  — 

South  Buffalo,   

South  Woodbury,  — 
South  Woodbury,  — 

East  St.  Clair,   

Washington,   

Tilden,    

Blair,   

Belietonte  Boro.,  — 

Richland,    

Richland,   

Penn,  —   

Decatur,   

Lower  Oxford,  

East  Nottingham, 
East  Pennsboro,  -. 
East  Pennsboro,  -. 

Decatur,    

Thorubury,   

Rldgway,  „^  

CHmneaat,   . 


Metal,    

Bethel,    

South  Union,   

South  Union,  

Montgomery,  ..... 
Tlonesta,   — 


2097 

1715 

1169 
2449 
2053 
1444 

724 
1687 
1590 
2144 

150 
1851 

627 
2333 
2007 
2007 
1414 
250-981 
2836 
59-168 
2125 
1507 

106 

819 

819 
1604 

580 


W.  B.  Johnson,   — 

John  Schaffner,  --   

H.  G.  Hinkle,  Inc.,   — 

H.  G.  Hinkle,  Inc.,    

Saupp  &  Herr  Contracting  Co., 

Wm.  MeCIellan,   — 

Ambler-Davis  Co.,  

H.  G.  Hinkle,  Inc.,   

R.  B.  Taylor,   

Ridge  Bros.  Co.,    

Fred.  Robinson,    

F.  W.  Bomemann  and  Co.,  

Baker-Owen  Const.  Co.,   

Wm.  C.  Evans,    

Wm.  C.  i:vans,   

Stueker. Bros.  Construction  Co., 

Conestoga  Cont.  Co.,   — 

Corcoran  Const.  Co.,  — 

W.  H.  Lyons,   - 

Vetter  Coast.  Co.,  —  

R.  B.  Taylor,    

Samuel  S.  Stouffer,  — 

James  Nixon,   

James  Nixon,     

Stucker  Bros.  Construction  Co., 

Axomou  FatoiBi,  — — 


Nov. 

Oct. 

Nov, 

Nov. 

Aug. 

Sept. 

June 

Aug. 

April 

May 

Oct. 

Dec. 

June 

June 

Sept. 

July 

Aug. 

June 

July 

April 
May 


13,  1909, 

27,  1910, 
23,  1910, 

23,  1910, 
12,  1911. 

28,  1910, 
2,  1910, 

18.  1911. 

14,  1910. 

17,  1910, 

19,  1910, 
31,  1911, 
11,  1912, 

18,  1012, 
5,  1912. 
9,  1909. 

18.  1909. 

15,  1909, 
2,  1912 

27,  1911, 

24,  1910, 


Dec.  10,  1900, 

Aug.  16.  1909, 

Jufir  7,  1910. 

Aug.  31.  1911, 

June  7,  1903, 


or 
/o 

% 

% 

* 

ft 

$58  19 

* 

* 

» 

« 

1,602  94 

* 

* 

» 

ft 

50  00 

* 

* 

* 

ft 

71  51 

* 

« 

ft 

483  09 

•ft 

ft 

653  62 

« 

« 

• 

ft 

502  67 

* 

* 

ft 

ft 

116  13 

* 

* 

ft 

ft 

2d5  52 

* 

• 

« 

ft 

68  27 

36 

96 

24 

60 

3,083  36 

77 

100 

100 

100 

o04  75 

* 

« 

ft 

785  50 

» 

ft 

580  31 

ft 

ft 

174  31 

* 

•ft 

ft 

ft 

1,186  85 

* 

« 

« 

ft 

* 

ft 

ft 

43 

95 

100 

100 

387"i9" 

■M- 

* 

ft 

402  94 

• 

ft 

• 

ft 

1.437  64 

* 

* 

ft 

ft 

318  57 

* 

* 

ft 

ft 

99  73 

# 

* 

ft 

ft 

509  08 

ft 

ft 

* 

* 

ft 

ft 

« 

ft 

• 

• 



$8  40 


18  85 


$4,010  27 
81,999  14 
2,18B  43 

1.312  22 
8,985  41 
13,1G3  81 
26,589  86 
3,709  73 
5.527  80 
2,440  29 

40,353  02 
18,409  if7 
18,166  60 
42,863  35 
12.465  66 


17,737  80 
8,7M  84 

4,987  41 
7,273  21 
12,440  06 
3,622  67 
5.537  38 
2,276  04 
7,020  20' 
800  00 

mm 


^Complete. 


Fayette, 

Greene,  

Greene,   

Huntingdon,  

Indiana,  ........ 

Juniata   

Lycoming,  

Lancaster   

Lyeomin|t» 
Lebanon,   

Lackawanna,  .... 

Lehigh,  

Lehigh,   

Monroe   

Monroe   

Montgomery,  

Montour,   ^ 

-Mercer,  . 

NorthusdMClMld, 

Potter,   

Pike  

Potter,  -__  

Snyder.   

Somerset. 

Somerset   ^ 

Susquehanna,  — 

Snyder   

Sullivan,   — 

SchuylklU  

Somerset,   

Tioga  

Venango. 

Wyoming,   - 

Westmoreland,  ._ 

Washington,   

Washiogton,   

Torir,  • — 

York.  _„  , 

York.  ^ 

York.   

York.   ^ 

York,   

JeffenoDt 

Beaver,  

Montgomery, 
Annatvo&ff,  • 

Bradford  — 


Wharton,   

Franklin  

Whiteley  Supplemehtal, 

Huntingdon  Boro.,   

Indiana  Boro*» 

Delaware,   

Mifflin,  

Salisbury,   

Salladasburg  Boro.,  — 

North  Lebanon,  

Dalton  Boro.,   

South  Whitehall,   

South  WhitehaU,   

K.  Stroudsburg,   

Stroudsburg  Boro.,  

Lower  Pottsgrove, 

Danville  Boro.,  ....  

Plndley  

Delaware,   

Portage,   

Lebanon.  . — - 

Austin  Boro.,   

Monroe,   

Somerset,   —  . 

Somerset  Boro,   

Brooklyn,    

Selinsgrove  Boro.,   

CoUey,   

Mt.  Carbon- Boro.,  

Somerset,     

Wellsboro  Boro.,   

Sugarcreek,   —  

Braintrim,  

H'empileld,  

Caroll,    

Union,  -  —  

Springfield,   « — 

Delta  Boro.,  

Shrewsbury,   

Glen  KoA  Bmo.,  

Fawn,   

Fawn,    

Finecreek   

Chippewa,   - 

Springfield,   

Bolfaio, 


Wysox, 


9«0M«I0 

76 


2045 
1125 
1701 
814 
1485 
815 
1866 
309 
2901 
2301 
967 
1206 
701 
2362 
491 
784 
942 
9f>l 
1402-1436 

oos 

1685 
2281 
29 
2842 
1405 
2390 

737 
473-2216 

291 
1797 
1824 
2164 
2155 
2837 
2330 
2338 
2339 
2460 

343 


J.  C.  McSpadden,   . — ... 

Fred.  Robinson,  —  

Fred.  Robinson,    

Juniata  Paving  Co.,   

M.  Bennett  &  Sons,    

H.  C.  Hinkle,  Inc  

Juniata  Paving  Co.,    

Juniata  Paving  Co.,    

Juniata  Paving  Co.,    

Juniata  Paving  Oo.,   

C.  T.  Eastbum,   

Geo.  H.  Hardner,   

Geo.  H.  Hardner,   .  

£.  P.  Abrogast,    — 

E.  P.  Abrogast  -  

Ambler-Davis  Co. ,   ----- —  

W.  H,  Lyons.    

South  Shore  Conttxiietion  Co., 

Piso  &  Christiano,    

John  Ryan  &  Co.,   

Herrick  Const.  Oo,  

W.  H.  Lyons,   

H.  G.  Hinkle,  Inc.,   

J.  C.  McSpadden,   

J.  C.  McSpadden,  „   

Wm.  C.  Evans,  

H.  G.  Hinkle,  Inc.,   

E.  Whalen,   

Juniata  Paving  OO-,  

J.  E,  Francis.  

E.  Whalen,    

Northwestern  Conatructioo  Ob., 

T.  S.  Newman.   —  

Ohas.  T.  Eastbum  ^- 

Donald  McNeil  —  — -- 

Donald  McNeil,    

SefOy  &  Fritz   

Thomas  Meehan  and  Sons  

Commonwealth  Const.  Co.,  — 

Continental  Public  Works.  

Thomas  Meeban  and  Sons,  — 
Hammond  A  Sioane,  Inc.,  — ... 

Inspection  charges  only,   

Inspection  charges  only,  ........ 

Advertising  charges  only,  

Damages;     tlm»laMltlMI  Pftid 
by  State. 


Aug. 

Sept. 

Oct. 

May 

Oct. 


Aug.  31,  1911, 

Aug.  6,  1912, 

5,  1912. 
1.  1900, 

19,  1910, 
29,  1911, 

6,  1900, 
Nov.  10,  1910, 
Oct.  3,  1911. 
May  14,  1912. 

■  U4.  31,  1911, 
Aug.  16,  1910, 

■  lu.  31,  ]911. 
Aug.  30,  1912, 

Aug.  30,  1912. 

Aug.  15,  1911. 

Nov.  10.  1910. 

Oct.  2,  1906. 

May  21,  1912, 

Sept.  13,  1909, 

June  14,  1909, 

Aug.  17.  1911, 

Aug.  11,  1910, 

Sept.  17.  T909. 

Sept.  17,  1909. 

June,  28.  1910, 

Aug.  17,  1911, 

May  14,  1912, 

May  29,  1911, 

Sept.  26,  1907, 

Ang.  81,  1911, 

July  10.  1912, 

May  29,  3932. 

Sept.  35.  1911. 

Jan.  4,  1911, 

Sept.  19.  lyil. 

May  21.  1912. 

Sept.  8  1910, 

June  28,  1910, 

Aug.    17,  1911. 

May    17.  1912, 

May     6.  1909, 
Completed  prior 

to  June  1.  ii>li. 
Completed  prior 

to  .hino  1,  1011, 
Completed  prior 

te  Juaei.  mi, 


81 

91 

83 

27 

22 

22 

81 

100 

96 

100 

» 

* 

♦ 

* 

* 

* 

* 

* 

* 

* 

« 

* 

* 

* 

# 

* 

* 

* 

* 

* 

« 

# 

* 

* 

« 

* 

» 

56 

75 

56 

100 

# 

« 

* 

« 

« 

# 

* 

42 

88 

88 

30 

* 

* 

* 

* 

* 

92 

100 

100 

50 

* 

* 

* 

* 

It 

* 

♦ 

« 

* 

« 

• 

* 

» 

« 

* 

* 

* 

* 

* 

♦ 

* 

* 

■M 

* 

* 

* 

• 

* 

« 

* 

57 

68 

67 

84 

» 

* 

* 

• 

• 

« 

* 

81 

98 

52 

50 

88 

100 

67 

89 

100 

100 

* 

» 

« 

* 

• 

« 

♦ 

* 

» 

# 

* 

• 

* 

* 

• 



1,474  70 
1,008  8» 


88^06 

543  96 
704  61 
207  70 

1,415  29 
440  34 
433  68 
328  83 

1.166  90 


3143  09 
312  06 

466  01 
69  80 
743  45 
1.006  16 


13  68 


4  90 

Tio" 


861  20 
47160 


886U 
878  00 

764  32 
672  02 
798  91 


688  32 

1.840  20 
426  46 
1,106  20 
4.767  84 
632  81 
767  18 
776  13 
769  70 
806  44 
244  47 


12  00 


860 


287  21 
4018 


480 


21,962  07 
10»185  88 


1,608  90 

18,405  68 
8.446  50 
13.751  50 
28.271  38 
12.015  49 
13,059  53 
13,194  06 


19,586  86 
343  09 

6,399  32 
19,806  71 

2,174  66 
26,769  14 
19,217  63 

3.119  72 

1.224  00 
16,104  00 
18,788  61 
18.368  73 

1,240  92 
31,017  13 
16,866  06 

23.084  11 
7,130  69 

200  00 
33,628  86 

38,411  67 
18,977  16 
21.447  06 

57,115  74 
2,662  76 
^,413  32 

15.085  20 
20,442  88 
18,229  68 
U,6M  84 

1,500  00 
267  21 
40  18 
4  00 


SIS 


County. 


Township. 


JUtoyheny,   

Atfanu,  

Bradford   

Butler,   — - 

Crawford.  ....... 

Cumberland,  

Columbia,   — 

Erie,  — 
Fayette,  ... 

Forest  — 

For^t  - 

Jefferson, 

Lancaster,   

MlflRIn,   

Northumberland, 
Northumberland, 

Schuylkni,  

Somerset  — 

Warren,   ^— 

Warren,  

York  


Moon,    

lUitler,    

Towanda  Boro.,  

Summit,    

West  Mead,   — 

Upper  Allen,  

Scott ,   —  

St.  Marys  Bore,  _ 

Millcreek,   

Lower  Tyrone,  

Tionesta  Boro.,  

TloneBta  Boro.,  

Young,   

West  Earl,  

Armagh,   ......  — 

Mt.  Carmel,    

Coal,   

West  Bnmtwlck,  

Lincoln,  -   

Pine  Grove,  „.-...._« 

Pine  Grove,  —  — 

Monaghan, 


2401 
1801 
1606 

121fi 
1983 
1036 
1249 
874 
743 
686 
579 
1177 
940 
2057 
2042 
1140 
2408 
1748 
2820 
2241 
17^ 


% 

% 

% 

% 

239  80 

239  80 

157  87 

im  8T 

14  58 

14  6S 

33  00 

88  00 

801 

8  01 

96  40 

00  40 

51  70 

61  70 

7  76 

7  76 

3  00 

3  06 

32  80 

82  80 

11  93 

11  96 

85  20 

85  20 

65  20 

55  20 

290  66 

280  55 

7 

7  25 

lis  47 

148  47 

81  19 

81  19 

  - 

42  31 

42  81 

4  61 

4  01 

4ei 

4  61 

17  00 

17  00 

20  70 

SOTO 

$43,804  55 

$103  48 

$905,233  02 

l— -  1 

•Ooml^lete. 


SCHEDULE  D. 
National  or  Cumberland  Road  Fund  Appropriation. 
Showing  Contracts  and  Construction  Cost. 
June  1,  1911,  to  January  1,  :1918. 


Oounty. 


g 

i 


Contractor. 


Date  of  contract. 


a 

8 


a 

o 

I 


4J 

I' 


i 

M 


fits 

5 


Washington, 
Washington, 
Washington, 

Somerset,   

Fayette.  — 
Fayette.  .... 
Fayette.  — 
Fayette. 
Fayette.-  .... 
Somersetf  ... 
Washington, 
Fayette, 
Fayette, 
Fayette, 
Fayette, 
Fayette, 


Washington,  - — . 

Washington, 
Washington,  ... . . 
Washington^ 

Totals,  


I 


8 
7 

0-A 

11 

9 
12 
10 
17 

0 

9 
11 
18 
14 
15 

15-A 

Iff-B 

16 

17 

18 

19 


Hallam  Ooostmction  Co.,  ................ 

Hallam  Oooiltruction  Co.,  .^...^.i^^... — 
HaUam  OonstructlOll  09«»  ^^..^i.*.^— . 

Neelan  and  Daly,  

Neelan  and  Daly,   

W.  C.  McCormIck,   ................. 

Charles  T,  Eastbxirn  

Ohartes  0*.  Eastbom,    

Road  and  Patton  — „. 

Road  and  Patton,  ..............m.......... 

R.  B.  Taylor,   

Engineering  work.   

Engineering  work,   ..... 

Engineering  work ,  ... .... ........ ......... 

Engineering  work. 
Engineering  work, 
Engineering  work, 
Engineering  work. 
Engineering  and  inspection. 
Engineering  and  Inspection, 
Engineering,  ................ 

Engineering,  ................ 

JCngineednf, 


July 

July 

July 

Oct. 

Oct. 

Oct. 

Oct. 

Oct. 

Nov. 

Nov. 

June 


6.  ikl, 

5,  1911, 

6,  1911, 
10,  1910, 
10,  1910, 
19,  1910, 
10,  1910, 

6.  im. 

13,  1911, 
13,  19U, 


n^m  50 

1,446  00 
1,451  90 

*911  60 
•9,122  60 

*646  64 

*n,m  78 

41,m72 

07,458  00 
40,449  78 


$1,384  60 
1,445  00 
1,451  90 
+911  OO 
to,  122  59 
t645  64 
t21,ai6  78 
88,664  77 

ao.082  11 

96,365  69 


1140,610  99 


Vast* 

X 

t 

X 

5,900 
5,600 
1,076 
11,800 
16,800 
26,008 
21,147 

t4,m.0 


m,ii4.o 


38 
68 


*llOta.^U!Dipal(I  balance  June  1,  lOll*      fBalance.       IBridga.       UMountaln  work. 


64 


t»  CO  rH  O  lO  ' 

^  ^  OS  <o 

•I       M      (>  M 

iH  iHrH  03 


CO 


rH  O 


,9 

d 

o 


8S 


CO  OD  I 
rH  iH  fH  ■ 


©  CO 

T-H  CO 


(M  to 


s 


\ 

Q 

.  o 


I  I  I  I  I 

MSI  18888 


\  \ 


V 


'.8@S 


13 

» oiD  000  O0B  eee  oec  MB  oflb  00 


IS 


OS 


665 


d  d  a 
o  o  o 


-4^  4-»  4^ 

s  a  S 

t-t  fr^  ki  C3  03 


a  a 

«  +a  *i  a  y 

g  BO  OQ  ft  o 

H  St  IS  X 


I  i 


a  a 
o  o 


GO  OQ  QQ 

a  a  3 

666 

S  S  S  0  d 

s3  03  93  Qj  03 


a  a 

03  03 


h  »H  trt  Fh  V-IiHiA 

—  —  OOOO  O-O  OAS 


03fl3cS03^  biibD  ^MbobD&ObobitMbfibo 


OS  OS  es  £ 


9 


I 


fi  s  s 

I  I  I 


add 
o  o  o  ^ 

tit^ti-"  -Khfi  

d  d  d  ^-S^S^S^S+S  MK^j^^j^j^ 


d 
O 

bo 
d 


d  d  d 
o  o  o 

-M  +i 

be  bo  bo  . 
d  d  d^ 

ce  M  cc  5^ 
03  ca  03 


d 

o 


ft 

I 


bo 


a 

03 

n 


EC 


d 

o 

u 
d 

Is 
.o 

"5 
ft 

d 

I 

o 
* 


6& 

SCHEDULE  E. 
iJXPBBIMBNTS  AND  TB8TS  FUND  APPROPRIATION. 
Jane  1,  1911— Total  Appropriaticm,   $50,000  00 

GHARGBSi 

June  1,  1011,  to  January  1,  1913. 

Asphalt  for  Experimental  Work,   ffi  goc  k(\ 

Testing  Laboratories— Testing  samples,   .  ^Wl  00 

Salaries — Inspectors  : 
E.  J.  Lewis— 7i  months  at  $150.00— $1 , 12o 

T.  J.  Keane— 4  months  at   150.00—     600  i  7>5  oo 

Travehng  Expense— Inspectore,    1  81^ 

Experimental  Roads,  Cost,   '    i'Sfio  ^ 

Advertising  Expense.  !!!!!!!!!!!  230  85 

♦Balance,  Experimenta  and  Teats  Fund,  January  1,  1»13,    25,723  05 

SGHBDULB  F. 

Traveling  Expense  Fund. 
Showing  Claaaificati<m  of  all  Bxpenaea, 
Jane  1.  1911,  to  January  1,  1913. 
June  1,  1911 — Total  Appropriation,    $88,000  00 

CHARGES. 
June  1.  1911,  to  January  1,  1913. 

Expense— Commissioner,  D^atfea,  CJMef  and  Bridge 

Engineer,  ^  j^o  r^rjo  -[^ 

Assistant  Engineera,                                       "  04*9g?^ 

Superintendents,  \ 14  703  51 

Purchase  automobiles  and  eqaipmmt  cost,    29*537  81 

Wventory  automobile  aappli^,   ;   2^678  77 

Total  charges  Jane  1,  1911,  to  January  1,  1013,  . . . .    $83,797  G2      $83,707  t;2 

Balance  Tmveling  Expense  Fund  January  1,  1913,   $4,202  38 

SCHEDULE  G. 
CONTINGENT  FUND  APPEOPRIATION. 
June  1,  1911— Total  Appn^^riation,   $79,000  00 

CHARGES. 

June  1,  1911,  to  Janoary  1,  1913. 

Maintenance  and  Equipment— District  Offices,    $11  840  10 

General  Departmental  Expense,    8  105 

Salary  National  Road  Saperintendenta  (Formeiiy  pafal  '  " 

out  of  Contingent),    ,s(X)  0*^ 

Removing  Austin  Flood  Debris,                                 ['  3  33^^  4^5 

Express  and  Frdght  Oiarges,   1*684  35 

Postage,    2,67*>  40 

lelegraph  and  Telephone  duuges,    239  ^ 

Total  chargea  June  1,  1911,  to  Januaryl,  1913,   $2S,750  31 

♦Balance,  Contingent  Fund,  January  1.  1013,    $50,240  (i!) 

♦NOTE:— Contingent  balance  is  composed  of  tetenea  in  tmuory.  $0,010  uul  fmA  ^^mUt^ 
In  Commonwealth  Trust  Company,  ^^o,240.^i^^  wswury.  ^>«wv,  ana  eatti  bataaee 
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SCHEDULE  B. 
BOTKRIMENTS  AND  TESTS  FUND  APFIIOPIIJATION. 
June  1,  1911— Total  Appn>priati<m   $50,000  00 

CHARGB& 

June  1,  1911,  to  January  1,  1913. 

Asphalt  for  Experimental  Work,    $8,598  56 

Testing  Laboratories— Testing  samples,    3,041  GO 

Salaries — Inspectors : 
E.  J.  Lewis— 7i  months  at  $100.00— $1,12.') 

T.  J.  Keane— 4  months  at   150.00—     000  1,725  00 

Traveling  Expense — Inspectors,    1,810  15 

Experimental  Roads,  Cost,    8,862  29 

Advertising  Expense,    230  85 


Total  charges  June  1,  1911,  lo  January  1,  1913,    $24,276  95 

*Balance,  Experiments  and  Tests  Fund,  January  1,  1913,    25,723  05 

*NOTE:— Balance  shown  above  subject  to  accrued  charges  on  estimates  not  yet  filed,  and 
cost  of  contemplated  experimental  work.  Wbm  deducted,  baUtfiGe  wiH  be  practlcaUy  rrhtnftirfli 


SCHfiDUUB  F. 

Traveling  Expense  Fund. 
CHiowing  Classification  of  all  Expenses. 
June  1,  1911,  to  January  1,  1913. 
June  1,  1911— Total  Appropriation,   


$88,000  00 


CHAROB8. 

June  1.  1911,  to  January  1,  1913. 

Expense — Commissioner,  Deputies,  Chief  and  Bridge 

Engineer,    $12,r>92  18 

Assistant  Engineers,    24,285  35 

Superintendents,    14,703  HI 

Purchase  automobiles  and  equipment  cost,    2J),5o7  81 

Inventory  automobile  supplies  ;   2,678  77 

Total  (diMVeo  June  1,  1911,  to  January  1,  1913,   $83,797  62 

Balance  Traveling  Expense  Fund  January  1,  1913,   


$83,797  62 

$4,202  38 


8CHBDULB  6. 
CONTINGENT  FUND  APPROPRIATION. 
June  1,  1911— Total  Appropriation,   $79,000  00 

CHARGES. 
June  1,  1911,  to  January  1,  1913. 

Maintenance  and  Equipment — ^IMstrict  Offices,    $11,849  19 

General  Departmental  Expense   8,195  06 

Salary  National  Road  Superintendents  (Formerly  paid 

out  of  Contingent),    800  02 

Removing  Austin  Flood  Debris,    3, 31 S  45 

Express  and  Freight  Charges,   1  ,f)S4 

Postage,   2,672  40 

Telegraph  and  Telephone  charges,    239  25 


Total  charges  June  1,  1911,  to  January  1,  1913,    $28,759  31 

*Balanee,  Contingent  Fund,  January  1,  1913,    $50,240  09 

•NOTE;— Contingent  balance  is  composed  of  balance  in  treasury,  $40,000.  and  cash  balance 
In  Oonunonwealth  IVnst  OOn^aBy.  po,t»M.  «  ^k-,    .  «  u<»auce 
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SCHEDULE  H. 
AUTOMOBILE  CONTINGENT  FUND  APPROPRIATION. 
Jnael,  19U— Total  Appnopriatioii   $10), 000  00 

CHARGES. 

June  1,  1911,  to  January  1,  1918. 

Cost  of  License  Number  Plates,  .  ^  ^  •   $32, 138  46  ^ 

Bxpressage  on  same,   ^'SII  li 

Postage,   5,900  00 

Salaries: 

^ar^e^^^^^^^^^^  26,479  82 

Gwenl  Exp^iseB,    657  64 

Total  charges  June  1,  1911,  to  January  1,  1913,    $89,053  3S 

•Balance  Aiit«n<d[>ile  Fund,  January  1,  1913,      $10,946  67 

*Note.— AntomobSIe  eontingent  baUnet  ii  eompoMd  of  balanea  fai  traaiary,  |B,W.78,  and  cash 
balaDm  ta  QommmnAaX  Bank»  ta,40a.9«. 

•  f.— Balance  shown  Above  subject  to  charges  for  iDis  licenw  UgB  and  cnrratt  nlarta  to  June 
1.  im,  wiiidi  wm  canst  a  dflfldcney  of  at  least  125,000.00. 

"Avte.— A  statsmeat  of  nee«^,  Antinioliiat  DIvM^  tut  yaar  Ml  and  MS,     aa  toUows: 

Year*  Amount: 

1911— Total  Receipts,   52 

1912— Total  Receipts   597,728  19 

Total  Receipts  years  1911  and  1912  .....$1,027,246 
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